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PREFACE 


This  document  —  Community  Facilities  Plan  and  Public  Improve- 
ments Program  —  is  one  of  a  series  of  planning  elements  prepared 
for  Cherryville  by  the  Division  of  Community  Planning,  North  Caro- 
lina Department  of  Conservation  and  Development.   These  elements 
constitute  Cher ry vil le ' s  comprehensive  planning  program  and  form 
the  guidelines  by  which  sound  decisions  can  be  made  regarding  the 
city's  growth  pattern  for  a  twenty-year  period.   The  planning 
program,  when  complete,  will  consist  of  the  following  elements: 

Population  and  Economy  Study 
Subdivision  Regulations 
Land  Use  Survey  and  Analysis 
Land  Development  Plan 
Community  Facilities  Plan 
Public  Improvements  Program 
Zoning  Ordinance 

The  Community  Facilities  Plan  (Section  1)  has  three  primary 
ob  j  ec t i ve  s : 

1.  It  brings  together  information  regarding  existing 
facilities  and  services; 

2.  It  "measures"  their  present  and  future  adequacy  against 
appropriate  standards;  and 

3.  It  makes  specific  recommendat idns  for  the  improvement  of 
the  facilities  and  services  so  they  will  meet  the 
community's  needs  during  the  planning  period. 

The  Public  Improvements  Program  (Section  2)  is  a  master  list- 
ing of  recommended  improvements  in  some  priority  order  based  upon 
present  adequacy  and  future  need. 


section  1 

COMMUNITY  FACILITIES  PLAN 


COMMUNITY  FACILITIES  PLAN 
INTRODUCTION 


This  section  appraises  existing  community  facilities  and  the 
plans  for  their  future  development  within  the  Cherryville  planning 
area.   The  term  "community  facilities"  is  interpreted  to  include 
those  functions,  services  and  conveniences  mainly  supported  by 
public  funds  which  require  extensive  capital  outlay  and  a  respon- 
sible organization  for  their  proper  administration.   As  the  pri- 
mary purpose  of  this  report  is  to  assemble  information  and  establish 
guidelines  for  future  planning  on  the  part  of  the  municipal  govern- 
ment, more  detailed  attention  is  given  to  those  facilities  for 
which  the  City  of  Cherryville  has  a  major  responsibility.   In  order 
however,  to  achieve  the  desired  level  of  comprehensiveness  necessary 
for  future  planning  purposes,  certain  "non-city"  services  are 
eval ua  ted . 


SCOPE 

While  the  community  facilities  and  services  afforded  Cherry- 
ville's  residents  are  indeed  varied,  they  have  been  divided  into 
three  major  categories  for  purposes  of  analysis.   These  are  as 
foil ows : 

Public  Works  and  Utilities.   This  category  includes  water, 
sewer  and  electric  systems,  street  construction 
and  maintenance,  and  sanitation.   These  services 
provide  for  the  physical  safety,  convenience  and 
comfort  of  all  residents. 

Protective  and  Convenience  Services.   Included  within  this 

classification  are  the  fire  and  police  departments, 
administrative  offices,  medical  services,  civil 
defense,  rescue  squad,  and  so  forth. 


Social  and  Cultural  Services. 


These  services  Include  the 


public  schools,  municipal  parks  and  recreation 
programs  and  library.   Although  the  schools  and 
library  are  not  financed  or  administered  by  the 
municipal  government,  they  contribute  significantly 
to  the  needs  of  the  public. 


METHODOLOGY 

Obtaining  information  involved  inventories  of  existing  facil- 
ities and  services  offered,  statements  of  the  seemingly  apparent 
deficiencies  and  problems,  and  listings  of  recommended  actions. 
The  basic  information  was  obtained  from  the  person  or  persons 
most  directly  associated  with  the  facility  or  service  under  con- 
sideration.  Where  appropriate,  information  compiled  by  the  Divi- 
sion of  Community  Planning  or  other  agencies  was  incorporated.  In 
some  instances  standards  based  on  relevant  State  and/or  National 
recommendations  were  used  to  measure  adequacy  of  existing  facil- 
ities and  services,  but  final  recommendations  were  tailored 
strictly  to  Cherryville. 

POPULATION 

Practically  all  analyzations  and  projections  are  based  on 
population  --  past,  present  and  projected.   This  is  the  only 
logical  means  by  which  plans  can  be  reasonably  formulated.   Without 
this  information  it  is  impossible  to  accurately  program  the  con- 
struction of  facilities  necessary  to  serve  the  residents  in  any 
given  area . 


Cherry vi 1 1 e ' s  population  has  increased  at  a  rather  steady 
rate  since  1910  and  this  general  trend  can  be  reasonably  expected 
to  continue.   In  1910  the  population  was  1,153  and  in  1965  it  was 
4,056.   In  view  of  this  consistent  increase  and  the  expectation 
for  the  population  to  continue  increasing,  it  becomes  apparent 


that  the  need  for  community  services  will  also  increase.   There- 
fore, estimates  of  the  future  population  have  been  made  in  order 
to  establish  guidelines  relative  to  the  level  of  services  that 
will  be  required.   These  estimates  along  with  the  past  trends  are 
indicated  in  Table  1. 


TABLE  1 


POPULATION  TRENDS  AND  PROJECTIONS 


Year 


Cher ry vi lie 


Fringe 
Area  * 


PI anning 
Area  ** 


1910 
1920 
1930 
1940 
1950 
1960 


1  ,153 
1  ,884 
2,756 
3,225 
3  ,492 
3,607 


2,224 


5,831- 


1965 
1975 
1985 


4,056 
5,145 
6,259 


2,472- 

2,217 

3,105 


6,528- 

7,362 

9,364 


*0ne-mile  in  all  directions  beyond  the  corporate  limits. 
**Fringe  area  and  the  City  of  Cherryville. 

E  s  t ima ted 
2 

Based  on  Special  Census,  1965 
3 

Based  on  Land  Use  Survey 

Source:   U.  S.  Census  and  Division  of  Community  Planning 


The  population  data  included  in  Table  1  (and  Table  2)  is 
based  on  the  recently  prepared  Land  Use  Survey  and  Analysis  and 
Land  Development  Plan.   Although  forecasting  the  future  population 
is  difficult  (due  to  the  many  unknown  factors  involved)  the  pro- 
jections appear  to  reflect  the  general  growth  trend  for  Cherry- 
ville.  The  willingness  of  local  industries  to  modernize  and 
expand  their  operations  in  addition  to  local  acceptance  of  annex- 
ation policies  and  the  city's  willingness  to  extend  municipal 
services  indicate  just  a  few  of  the  more  significant  aspects  in- 
volving growth  factors. 


As  population  factors  are  the  principal  indicators  of  an 
area's  growth  and  development  potential,  they  have  been  compiled 
by  study  areas  for  purposes  of  programming  future  services.  Table 
2  indicates  study  area  populations  and  projections. 


Table  2 

STUDY  AREA  POPULATIONS  AND  PROJECTIONS 

Popula t  ion 

Study 
Area 

1960^       1965^       1975^ 

1985^ 

1  1,299  1,316  2,083  2,373 

2  1,419  1,695  1,854  2,286 

3  889  1,037  1,204  1,600 
CBD  8  4  0 


852* 

921 

479 

597 

428* 

473 

520 

789 

423* 

481 

552 

834 

521* 

597 

662 

885 

Total    City  3,607 4,056 5,145 6,259 

4 

5 

6 

7  

Total  Fringe 

Area  2,224* 2,472 2,217 3,105 

Grand  Total 5,831* 6,528 7,362 9,364 

*Estimated 

^1950  Census 

2 

1965  Special  Census  and  1966  Land  Use  Survey  (Adjusted) 

3 
Anticipated  by  Division  of  Community  Planning 

Source:   U.S.  Census  and  Division  of  Community  Planning 

Most  residential  growth  (1965-1985)  is  anticipated  to  occur 
In  Study  Area  1  (Map  1  delineates  study  area  boundaries)  at  the 
expense  of  Area  4.   This  is  due,  primarily,  to  current  and  contem- 
plated annexation  programs.   Also,  the  new  Junior  High  and  proposed 
elementary  school  in  this  vicinity  will  stimulate  growth.   There- 
fore, in  anticipation  of  development  in  this  direction  It  becomes 
necessary  to  program  the  installation  of  municipal  services. 


STUDY    AREAS 


C  i  e  r  r  I  I  I  M  e 

I    I    f    I    I  [     !    r    I    I    I     C     : 


MAP-1 


Also,  Industrial  development  is  anticipated  In  the  western 
and  eastern  sectors  of  Cherryville.   Here  again,  formulating 
plans  for  extension  of  city  services  will  be  financially  advanta- 
geous to  the  municipality.   The  same  consideration  must  also  be 
given  to  the  southern  section  of  Cherryville  —  primarily  for 
future  residential  growth. 

These  development  trends  and  projections  have  been  detailed 
in  the  Land  Use  Survey  and  Analysis,  and  the  Land  Development  Plan. 
The  factors  (population,  land  capacity  and  capability,  etc.)  have 
been  analyzed  and  will  be  Incorporated  Into  the  Community  Facili- 
ties Plan  in  order  to  plan  for  the  physical  needs  of  the  developed 
and  developing  areas. 


In  order  to  program  needed  improvements,  population  projec- 
tions must  be  related  to  those  areas  that  are  most  likely  to 
develop.   As  stated  In  the  Land  Development  Flan,  notable  resi- 
dential development  Is  anticipated  in  the  following  areas: 

—  South  of  West  Carrol  Street  and  west  of  Styers  Street 
(97  people  by  1970) 

East  of  the  new  Junior  High  School  along  the  east  side 
of  North  Pink  Street  and  north  of  Houser  Street 
(14A  people  by  1970) 

—  Along  South  Mountain  Street  in  the  vicinity  of  South 
Elementary  School  (79  people  by  1975) 

—  South  of  Marshall  Street  and  west  of  Spring  Street 
Extended  (22  people  by  1975) 

—  East  of  Sigmon  Street  and  south  of  West  Academy  Street 
(18  people  by  1975) 

—  North  of  Craig  Street  and  west  of  North  Mountain  Street 
(108  people  by  1975) 

—  North  of  Brown  Street  and  east  of  Houser  Street 
(29  people  by  1975) 

—  South  of  West  Ballard,  west  of  Styers  Street  and  north 
of  Old  Post  Road  (144  people  by  1980) 

—  The  triangular  area  between  Mailman  Road  and  Pine 
Avenue  (115  people  by  1980) 


North  of  Ridge  Street  between  Oak  Grove  Road  and  John 
Quinn  Road  (83  people  by  1980) 

East  of  Delvlew  Drive  and  north  of  Delvlew  Road 
(227  people  by  1980) 

North  of  Houser  Street  Park  and  west  of  Tot  Delllnger 
Road  (198  people  by  1985) 

East  of  Pine  Avenue  and  south  of  Spinners  Drive 
(200  people  by  1985) 

East  of  South  Pink  Street  and  south  of  present  city 
limits  (119  people  by  1985) 

East  of  Grove  Road  and  north  of  Lakeview  Drive 
(230  people  by  1990) 

Along  both  sides  of  N.C.  274  (north)  and  north  of  the 
present  city  limits  (288  people  by  1990) 

West  of  Grove  Road,  adjacent  to  existing  development 
(145  people  by  1990) 


PUBLIC  WORKS  &  UTILITIES 


^   COMMUNITY  FACILITIES  PLAN 


PUBLIC  WORKS  AND  UTILITIES 

WATER  SYSTEM 

Cherryvil le ' s  water  system  Is  municipally  owned  and  operated. 
The  source  of  water  is  Indian  Creek  which  has  a  watershed  of 
approximately  49  square  miles  and  a  daily  flow  about  ten  times 
the  present  treatment  plant  capacity.   The  plant,  located  about 
one  mile  north  of  the  city  limits,  on  Tot  Dellinger  Road,  was 
put  into  operation  during  1963.   Prior  to  completion  of  this 
facility,  wells  were  the  primary  source  of  water.   An  engineering 
study,  in  1956,  recommended  construction  of  the  present  plant  and 
abandonment  of  the  wells  which  had  supplied  water  since  the  city 
first  established  a  municipal  water  system  in  1904. 

Present  design  capacity  of  the  plant  is  1,750,000  gallons 
per  day  with  an  ultimate  capacity  of  two  million  gallons  per  day. 
Addition  of  two  more  filters  would  increase  the  plant's  capacity 
to  four  million  gallons  per  day.   The  plant  now  averages  pumping 
at  about  one-third  of  its  design  capacity  --  about  600,000  gpd. 
Increased  demand  for  water  by  industry  is  expected  to  increase 
this  to  about  800,000  gpd  during  1968.   At  present  industry  uses 
about  33  per  cent  of  the  total  water  consumption. 

Total  estimated  population  being  serviced  is  4,500  with  an 
estimated  average  consumption  of  133  gpd  per  capita.   As  of 
March,  1967,  there  were  1,730  meters  in  service  of  which  11  were 
industrial  users.   Total  consumption  averages  about  14.5  million 
gallons  per  month  with  peak  demands  occurring  during  August  and 
September  —  about  17  million  gallons  per  month  (average)  with  a 
peak  daily  consumption  during  extremely  hot  and  dry  conditions  of 
about  one  million  gallons  per  day. 


The  area  covered  by  the  system  Is  basically  the  city  limits 
(see  Map  2).   Extensions  are  made  beyond  the  corporate  limits 
based  on  a  reimbursement  In-full  policy. 

Clear  well  storage  is  500,000  gallons  --  at  the  plant. 
Elevated  storage  is  387,000  gallons  -—  a  100,000  gallon  elevated 
tank  and  a  287,000  gallon  stand  pipe,  both  located  on  the  same 
plot  on  the  northeast  corner  of  South  Mulberry  and  West  Academy 
Streets  on  the  western  edge  of  the  Central  Business  District. 

This  division  of  the  Public  Works  Department  employs  five 
personnel  --  two  at  the  plant  and  three  who  are  responsible  for 
maintenance  and  additions  to  the  distribution  system. 

Equipment  consists  of  a  1957  one-half  ton  pickup  truck,  a 
1967  tractor  loader  backhoe,  a  boring  machine,  and  a  ditch  digger. 
Replacement  is  scheduled  on  a  usability  basis,  i.e.,  when  operating 
costs  become  excessive  or  the  item  becomes  functionally  obsolete 
it  is  replaced.   In  view  of  Cherry vil le ' s  financial  limitations 
this  method  has  proven  to  be  both  efficient  and  economical. 


Re commend at  i  ons 

The  following  recommendations  are  not  based  on  engineering 
studies.   They  are,  however,  based  on  knowledge  of  the  present 
system's  capacity  and  anticipated  demands  as  determined  by  the 
City  Manager,  the  Division  of  Community  Planning  and  knowledgable 
officials.   (It  must  be  noted  that  Cherryville  is,  at  present, 
rather  heavily  industrialized,  but  has  no  "major"  water  consuming 
industry.   This  trend  is  expected  to  continue.   More  detailed 
analyses  of  Cher ry vl 1 1 e ' s  anticipated  growth  patterns  are  set 
forth  in  the  Population  and  Economy  Study,  and  the  Land  Use  Survey 
and  Analysis  and  Land  Development  Plan.   Therefore,  the  recommen- 
dations that  follow  are  made  on  the  basis  of  expected  general  but 
relatively  moderate  development  trends.   It  is  recommended, 


however,  that  an  engineering  survey  and  analysis  be  made  in  the 
Immediate  future  to  determine  more  accurately  the  adequacy  of  the 
present  system  and  future  needs.) 

Present  elevated  storage  is  inadequate  as  one  day's  water 
supply  is  not  "on  hand."   Storage  should  be  Increased  by  at  least 
500j000  gallons  immediately  with  subsequent  increases  resulting 
in  an  elevated  storage  capacity  of  about  1.8  million  gallons  by 
1985  (based  on  an  estimated  average  consumption  per  capita  of  200 
gpd  for  an  estimated  8,000  population  being  served  by  1985.   The 
500,000  storage  tank  should  be  located  in  the  vicinity  of  the 
West  Academy  S tree t-Slgmon  Street  intersection  —  possibly  in  the 
southeast  corner.)   This  would  help  increase  pressure  and  reduce 
fluctuations  in  the  western  sector  of  the  distribution  system. 

Clear  well  storage  at  the  plant  should  be  increased  by 
500,000  gallons  by  1972  with  another  500,000  gallon  increase  by 
1985. 

Present  pumping  capacity  (two  1,120  gallon  per  minute  pumps) 
should  be  adequate  through  1972.   Capacity  should  then  be  increased 
to  2  mgd  (two  1,500  gpm  pumps).   This  would  involve  either  replac- 
ing one  or  both  of  the  existing  pumps,  modification  of  the  existing 
pumps,  or  a  combination  thereof. 

Line  Improvements.   The  following  recommendations  involve, 
primarily,  additions  of  new  lines  to  the  distribution  system. 
These  are  based  on  the  need  to  strengthen  the  in-city  system  and 
to  serve  developing  areas  within  the  planning  area.   Lines  pro- 
posed (see  Map  2)  for  the  fringe  area  are  designed  to  accommodate 
areas  with  the  greatest  growth  potential.   The  proposals  are  not 
necessarily  limited  to  the  basic  twenty-year  planning  period  and 
may,  because  of  municipal  financial  limitations,  be  warranted 
after  1985.   In  order,  however,  to  maintain  the  desired  level  of 
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comprehensiveness  of  the  master  planning  program,  such  recommenda- 
tions are  being  included.  The  feasibility  of  these  lines  will  be 
determined  on  the  basis  of  need  (and  cost,  to  a  certain  extent)  in 
the  twenty-year  Public  Improvements  Program  and  scheduled  accord- 
ingly. However,  none  of  the  specific  improvements  suggested  here- 
in should  be  installed  without  the  review  and  approval  of  a  regis- 
tered consulting  engineer. 

Also,  no  assumption  should  be  made  that  the  city  will  finance 
wholly,  or  even  partially,  improvements  beyond  the  city  limits. 
Although  the  city  should  install  the  major  mains  it  is  the  respon- 
sibility of  the  developer  to  install  the  proper  minor  lines.   Map 
2  illustrates  the  existing  and  proposed  water  lines  for  the  plan- 
ning area.   (This  map  is  in  the  form  of  an  overlay  superimposed 
over  the  Land  Development  Plan  Map.   This  facilitates  comparison 
of  the  water  system  recommendations  and  the  Land  Development  Plan.) 
The  recommended  improvements  are: 

A  12  inch  transmission  main  from  the  plant  westward  along 
Tot  Dellinger  Road,  southward  along  John  Quinn  Road, 
westward  along  Sixth  Street  crossing  N.C.  274  to  North 
Dixie  Street,  southward  along  North  Dixie  Street,  west- 
ward along  West  Fourth  Street,  southward  along  Elm 
Street,  eastward  along  West  Main  Street  to  the  existing 
10  inch  main. 

A  12  inch  main  from  the  proposed  12  inch  main  at  Elm 
Street  westward  along  West  Main  Street  to  the  existing 
12  inch  main. 

A  12  inch  main  from  the  proposed  10  inch  main  at  Elm 
Street  westward  along  West  Church  Street,  southward 
along  SR  1426,  eastward  along  West  Academy  Street  to 
the  existing  12  inch  main. 

A  12  inch  main  from  the  South  Mulberry  Street  elevated 
tank  line  southward  along  South  Mulberry  Street,  north- 
eastward along  Mauney  Road,  northward  along  Hallman  Road 
and  Cherry  Street  (as  if  extended)  to  the  existing  16 
inch  main. 
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An  8  inch  main  from  the  16  inch  main  at  Tot  Delllnger 
Road  eastward  along  Roberts  Road  and  southward  along 
Roy  Eaker  Road  to  the  16  inch  main. 

An  8  inch  main  from  the  proposed  12  inch  main  on  John 
Quinn  Road  westward  along  Ridge  Street,  northward  along 
N.C.  74,  northeastward  along  Black  Road  and  eastward 
along  Oak  Grove  Road  to  the  proposed  12  inch  main. 

An  8  inch  main  from  the  N.C.  130  10  inch  line  east- 
ward along  N.C.  150  to  SR  1630,  which  intersects  with 
N.C.  150  approximately  600  feet  beyond  the  planning 
area  boundary;  thence  westward  along  SR  1630  and  N.C. 
277  (East  Main  Street)  to  the  existing  8  inch  main. 

An  8  inch  main  from  Kenwood  Street  southeastward  along 
Hallman  Road  to  the  proposed  12  inch  main. 

An  8  inch  main  from  the  6  inch  South  Pink  Street  main 
southward  along  South  Pink  Street  to  the  proposed  N.C. 
274  12  inch  main. 

An  8  inch  main  from  the  Delview  Street  6  inch  main 
northwestward  along  Delview  Road,  northward  along 
Eaker  Drive  for  approximately  3,200  feet,  and  east- 
ward to  the  proposed  N.C.  274  8  inch  main. 

An  8  inch  main  from  the  proposed  SR  1426-West  Academy 
Street  12  inch  main  southward  along  SR  1426  and  north- 
eastward along  Old  Post  Road  and  Edgemont  Street  to 
the  proposed  South  Mulberry  Street  12  inch  main. 

An  8  inch  main  from  the  proposed  South  Mulberry  Street 
12  inch  main  southward  along  J.C.  Delllnger  Road, 
westward  to  Grove  Road,  and  northward  along  Mary's 
Grove  Road  to  the  proposed  Old  Post  Road  8  inch  main. 

An  8  inch  main  from  the  proposed  Grove  Road  8  Inch 
main  eastward  along  Lakeview  Drive  (and  as  if  extended) 
and  northeastward  to  the  proposed  J.C,  Delllnger  Road 
8  inch  main. 

An  8  inch  main  from  the  proposed  Old  Post  Road  8  inch 
main  at  South  Elm  Street  southward  along  South  Mulberry 
Street,  eastward  along  Linwood  Avenue  and  southeastward 
along  Bond  Street  to  the  proposed  J,C.  Delllnger  Road 
8  inch  main. 
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An  8  Inch  main  from  the  proposed  N»C.  150  12  inch  main 
southwe stward  along  Grove  Road  thence  southward  along 
Lester  Street  to  the  proposed  West  Academy  Street  12 
inch  ma  in . 

An  extension  of  the  existing  Westgate  Subdivision  8  inch 
main  southeastward  to  the  proposed  Old  Post  Road  8  inch 
ma  in . 

An  8  inch  main  from  the  proposed  Hal iman  Road  12  inch 
main  southeastward  along  Sellers  Road,  northeastward 
along  Helton  Road  and  northwestward  a'ong  N.C.  277  to 
the  proposed  East  Main  Street  8  inch  main. 

Extend  the  Roy  Eaker  Road  6  inch  main  northeastward  to 
the  16  inch  main. 

Extend  the  Hicks  Street  6  inch  main  northward  to  the 
Sixth  Street  6  Inch  main. 

Extend  a  6  inch  main  from  N.C.  150  southward  along 
Putnam  Street  to  the  railroad  right-of-ways  westward 
along  the  right-of-way  for  approximately  300  feet,  and 
southward  to  the  Wert  Street  6  inch  main. 

Extend  a  6  inch  main  from  the  proposed  N.C,  150  12  inch 
main  southward  along  Howell  Street  to  the  proposed  rail- 
road right-of-way  6  inch  main. 

Extend  a  6  inch  main  from  the  proposed  Putnam  Street  6 
inch  main  eastward  along  West  Second  Street  to  the 
existing  6  inch  main. 

Extend  a  6  inch  main  from  the  proposed  West  Second 
Street  6  inch  main  southward  along  Ray  Street  and  west- 
ward along  the  railroad  right-of-way  to  the  proposed 
Putnam  Street  6  inch  main. 

Extend  a  6  inch  main  from  the  West  Academy  Street  8  inch 
main  southward  along  Mauney  Street  to  the  West  Ballard 
Street  6  inch  main. 

Extend  a  6  inch  main  from  the  West  Academy  Street  12 
inch  main  southward  along  Styers  Street  to  the  West 
Ballard  Street  6  inch  main.   Also  extend  the  existing 
Styers  Street  6  inch  main  southward  to  the  proposed 
Old  Post  Road  8  inch  main. 
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Extend  a  6  inch  main  from  the  West  Academy  12  inch  main 
at  Vivian  Street  eastward  along  West  Academy  Street  to 
the  existing  6  inch  main. 

Extend  a  6  inch  main  from  the  East  Academy  Street  6 
inch  main  at  South  Jacobs  Street  eastward  along  East 
Academy  Street  to  the  existing  6  inch  main. 

Extend  a  6  inch  main  from  the  East  Academy  Street  6 
Inch  main  southward  along  Bates  Street  and  eastward 
along  Bills  Avenue  to  the  existing  6  inch  main. 

Extend  a  6  inch  main  from  the  Bills  Street  6  inch  main 
eastward  along  Hawthorne  Street  to  the  existing  6  Inch 
ma  in  . 

Extend  a  6  inch  main  from  the  Bills  Street  6  inch  main 
southward  along  Kent  Avenue  and  eastward  to  the  Spring 
Street  6  inch  main. 

Extend  a  6  inch  main  from  the  terminus  of  the  existing 
South  Spring  Street  6  inch  main  southward  and  southwest- 
ward  to  the  proposed  N.C.  274   12  inch  main,  tying  in 
approximately  500  feet  southeast  of  the  N.C.  274-South 
Pink  Street  intersection.   Continue  this  line  southwest- 
ward  along  an  unnamed  street  (as  if  extended)  for 
approximately  800  feet  to  the  proposed  J.C.  Bellinger 
8  inch  main. 

Extend  a  6  inch  main  from  the  terminus  of  the  existing 
North  chavis  Drive  6  inch  main  eastward  to  the  proposed 
South  Pink  Street  8  inch  main. 

Extend  a  6  inch  main  from  the  South  Mountain  Street  6 
inch  main  eastward  and  southeastward  along  South  Chavis 
Drive  to  the  proposed  South  Pink  Street  8  inch  main. 

Extend  a  6  inch  main  from  the  proposed  South  Chavis  Drive 
6  inch  main  southeastward  along  Clyde  Street  to  the 
proposed  South  Pink  Street  8  inch  main. 

Extend  a  6  inch  main  from  the  terminus  of  the  existing 
South  Jacobs  Street  6  inch  main  southward  along  South 
Jacobs  Street  to  the  proposed  North  Chavis  Drive  6  Inch 
ma  in . 

Extend  a  6  inch  main  from  the  proposed  North  Dixie 
Street  12  inch  main  southward  along  North  Dixie  Street 
to  the  existing  6  inch  main. 
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Extend  a  6  inch  main  from  the  proposed  North  Dixie  Street 
12  inch  main  westward  and  southward  along  "West"  Pine 
Street  to  the  existing  North  Pine  Street  6  inch  main. 

Extend  a  6  inch  main  from  the  proposed  Delview  Road  8  inch 
main  northward   along  North  Drive  (and  as  extended)  to 
the  proposed  N.C.  27A   8  inch  main. 

Extend  a  6  inch  main  from  the  proposed  North  Drive  6 
inch  main  westward  along  Hillsdale  Drive  to  its  end, 
northward  to  the  end  of  East  Drive  and  westward  along 
East  Drive  to  the  proposed  North  Drive  6  inch  main. 

Extend  a  6  inch  main  from  the  terminus  of  the  existing 
Lawson  Street  6  inch  main  northward  along  Lawson  Street 
to  its  end,  westward  to  Watts  Street  and  southward  along 
Watts  Street  to  the  existing  6  inch  main. 

Extend  a  6  Inch  main  from  the  North  Mulberry  Street  6 
inch  main  westward  along  Clayton  Street  to  the  proposed 
North  Dixie  Street  12  inch  main. 

Extend  a  6  inch  main  from  the  proposed  N.C.  150   12  inch 
main  northward  along  Brown  Street  (and  as  if  extended) 
to  the  proposed  Delview  Road  8  inch  main  tying  In 
approximately  470  feet  southeast  of  the  Delview  Road- 
Eaker  Circle  intersection. 

Extend  a  6  inch  main  from  the  Delview  Street  6  inch  main 
westward  along  Sunset  Road  to  the  existing  6  inch  main. 
Also  extend  the  existing  Sunset  Road  6  inch  main  west- 
ward from  its  present  terminus  to  the  proposed  Brown 
Street  6  inch  main. 

Extend  a  6  inch  main  from  the  proposed  Delview  Road  8 
inch  main  northward  along  Delview  Drive  to  its  end  and 
eastward  to  the  proposed  Eaker  Drive  8  inch  main. 

Extend  a  6  inch  main  from  the  proposed  Eaker  Drive  8 
inch  main  eastward  along  Johnson  Lane  to  the  proposed 
Delview  Drive  6  inch  main. 

Extend  a  6  inch  main  from  the  proposed  Delview  Road  8 
inch  main  along  the  entire  length  of  Eaker  Circle  tying 
back  into  the  proposed  Delview  Road  8  inch  main. 

Extend  a  6  inch  main  from  the  proposed  Delview  Road  8 
inch  main  northward  along  Gold  Street  (and  as  if  extended) 
for  approximately  800  feetj  westward  to  Blue  Street  (as 
if  extended)  and  southward  along  Blue  Street  to  the  pro- 
posed Delview  Road  8  Inch  main. 
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Extend  a  6  inch  main  from  the  proposed  Gold  Street  6 
Inch  main  westward  along  Lily  Street  (and  as  If  extended) 
to  an  unnamed  street  and  southward  along  the  unnamed 
street  to  the  proposed  Delview  Road  8  Inch  main. 

Extend  a  6  Inch  main  from  the  North  Pink  Street  8  Inch 
main  at  Ridge  Street  northward  along  North  Pink  Street 
for  approximately  1,100  feet  and  westward  to  the  pro- 
posed John  Quinn  Road  12  inch  main. 

Extend  a  6  inch  main  from  the  terminus  of  the  Oak  Grove 
Drive  6  inch  main  northward  for  approximately  370  feet, 
westward  for  about  200  feet  and  southward  along  an  un- 
named street  (which  parallels  Oak  Grove  Drive)  to  the 
proposed  N.C.  274  8  inch  main. 

Extend  a  6  inch  main  from  the  terminus  of  the  Pine  Avenue 
6  inch  main  southward  along  Pine  Avenue  to  the  proposed 
Sellers  Road  8  inch  main. 

Extend  a  6  inch  main  from  the  proposed  N.C.  150   8  inch 
main  northward  along  Dale  Drive  to  its  end,  eastward  to 
Berry  Street  and  southward  along  Berry  Street  to  the 
proposed  N.C.  150   8  inch  main. 

Extend  a  6  inch  main  from  the  proposed  N.C.  150  8  inch 
main  northward  and  northeastward  along  Pen  Street  and 
southeastward  and  southward  along  Loop  Road  to  the 
proposed  N.C.  150   8  inch  main. 

Extend  a  6  inch  main  from  the  proposed  Loop  Road  6  inch 
main  eastward  along  Gay  Street  to  its  end  and  southward 
to  the  proposed  N.C.  150   8  inch  main. 

Extend  a  6  inch  main  from  the  proposed  N.C.  277  8  inch 
main  northward  (from  the  intersection  of  N.C.  277  and 
SR  1631)  along  SR  1631  to  the  proposed  SR  1630  8  inch 
ma  in . 

Extend  a  6  inch  main  from  the  proposed  N.C.  27A  12  inch 
main  southwe stwar d  along  Beam  Street,  southeastward 
along  Allen  Street  and  northeastward  along  Mauney  Street 
to  the  proposed  N.C.  274  12  inch  main. 

Extend  a  6  inch  main  along  the  entire  route  of  the  Lake- 
view  Drive  "loop"  tying  into  the  proposed  Lakeview  Drive 
8  inch  main. 


(Recommendations  continued  on  p.  17, 
following  the  map.) 
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Extend  a  6  inch  main  from  the  proposed  Mary's  Grove  Road 

8  inch  main  westvard  along  SR  1A24,  southward  along 

SR  1A22  and  eastward  along  SR  1423  to  the  proposed  Mary's 
Grove  Road  8  inch  main. 

Extend  a  6  inch  main  from  the  proposed  SR  1423  6  Inch 
main  southward  along  SR  1422  to  the  planning  area 
boundary,  eastward  along  the  planning  area  boundary  to 
Mary's  Grove  Road  and  northward  along  Mary's  Grove  Road 
to  the  proposed  8  inch  main. 

Extend  a  6  inch  main  from  the  proposed  Mary's  Grove  Road 
8  inch  main  eastward  and  southward  along  an  unnamed 
street  (approximately  640  feet  south  of  the  Mary's  Grove 
Road-SR  1424  intersection)  and  (as  if  extended)  to  the 
proposed  J.C.  Bellinger  Road  8  inch  main. 


SEWERAGE  SYSTEM 

Cherryville  utilizes  three  sewage  lagoons  for  treatment  of 
wastes  (see  Map  3  for  locations).   Heavner  and  Ballard  lagoons 
were  constructed  during  1964  and  Simpson  during  1965.   A  .5  mgd 
mechanized  aeration  basin  was  put  into  operation  at  Ballard  in 
March,  1967  —  primarily  to  serve  industry  in  the  western  sector. 
Prior  to  1964  Imhoff  tanks  were  used  but  were  replaced  by  the 
lagoon  system  (based  on  the  recommendations  of  a  1962  engineering 
study ) . 

Heavner  lagoon  disposes  effluent  into  Beaver  Dam  Creek, 
Ballard  into  a  branch  of  Beaver  Creek  (a  tributary  of  the  Muddy 
Fork  River)  and  Simpson  into  Indian  Creek  (below  the  water  tank 
intake ) . 

The  lagoons  were  designed  for  domestic  purposes  and  are 
capable  of  serving  about  6,000  people  -~  or  until  about  1980. 
At  present,  about  4,500  people  and  one  industry  (a  dye  plant 
being  served  by  Ballard  lagoon)  are  being  served.   If  unforeseen 
industrial  expansion  should  occur  additional  improvements  will  be 
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warranted  much  sooner.   (However,  the  limitations  of  the  present 
system  and  the  Improbability  of  a  sewage  treatment  plang  being 
constructed  during  the  planning  period  serve  as  a  deterrent  to 
such  expansion.   The  cost  of  a  treatment  plant  is  beyond  Cherry- 
ville's  financial  means  and  the  numerous  ridges  in  the  area  would, 
possibly,  forestall  the  construction  of  a  plant.)   Extensions  are 
made  beyond  the  city  limits  subject  to  full  reimbursement  for 
costs  incurred . 

One  person  is  employed  in  this  division  of  the  Public  Works 
Department.   He  is  responsible  for  line  maintenance.   Employees 
from  other  Public  Works  sections  are  "pooled"  when  major  repairs 
or  new  construction  (not  contracted)  is  scheduled. 

Map  3  illustrates  the  existing  and  proposed  sewer  lines  for 
the  planning  area.   (This  map  is  also  in  the  form  of  an  overlay 
to  facilitate  comparison  of  the  sewer  system  recommendations  and 
the  Land  Development  Plan.) 


Recommendations 


Based  on  an  analysis  of  the  present  system  by  the  City 
Manager,  the  Division  of  Community  Planning  and  other  knowledgable 
personnel,  certain  recommendations  for  improvements  to  the  system 
have  been  made.   (Again,  projected  trends  and  anticipated  growth 
patterns  form  the  guidelines  necessary  to  program  expansion  of 
the  system.   As  in  the  case  of  the  water  system,  it  is  recommended 
that  an  engineering  firm  be  employed  to  analyze  the  system  and 
make  associated  recommendations.) 

Ballard  lagoon  will  need  additional  pretreatment  of  wastes 
(prior  to  entering  the  lagoon)  by  1970.   This  would  involve  expan- 
sion by  addition  of  primary  settling  and  sludge  return.   Later 
additions  could  include  a  dlgestor  which  would  make  this  a  full 
secondary  type  treatment  facility. 
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By  1980  Simpson  and  Heavner  lagoons  'will  need  additional 
lagoon  area  or  pre  treatment  by  the  mechanized  basin  method.   Quite 
possibly  both  Improvements  will  be  required  in  order  to  adequately 
serve  residential  and  industrial  needs  after  1980.   However, 
specific  engineering  studies  Will  have  to  be  made  prior  to  deter- 
mining exact  needs. 

Line  Improvements.   Recommendations  for  improvements  to  the 

sever  line  system  are  made  on  the  same  basis  as  those  for  the 

water  line  system.   Here  again.  Improvements  will  be  scheduled  in 
the  Public  Improvements  Program. 

Extend  an  8  inch  sewer  line  northwestward  from  the 
drainage  area  boundary  on  Old  Post  Road  along  Grove 
Road  to  Old  Post  Road,  thence  northeastward  along  Old 
Post  Road  to  Styers  Street,  tying  into  the  existing 
8  inch  sewer  line  paralleling  Old  Post  Road. 

Extend  an  8  inch  sewer  line  southward  from  the  present 
end  of  Brown  Street  along  Brown  Street  to  N.C.  150; 
thence  westward  along  N.C.  150  to  Grove  Road  (with  an 
8  inch  extension  continuing  to  the  drainage  area 
boundary  on  N.C.  150);  thence  southwe s twar d  along  Grove 
Road  to  an  unnamed  road  (which  connects  Grove  Road  and 
West  Academy  Street);  thence  southwe stward  with  a  10 
inch  line  along  the  unnamed  road,  crossing  West  Academy 
Street  and  continuing  to  the  existing  12  inch  line. 

Extend  an  8  inch  sewer  line  eastward  from  the  existing 
8  inch  line  on  "West"  Ridge  Street  along  Ridge  Street 
for  approximately  600  feet;  also  extend  an  8  inch  sewer 
line  northward  along  the  rear  property  lines  of  lots 
on  the  west  side  of  John  Quinn  Road  and  continuing 
along  an  unnamed  creek  to  the  existing  10  inch  line. 

Extend  an  8  inch  sewer  line  northward  along  the  Junior 
High  School  west  property  line  to  an  unnamed  creek; 
thence  eastward  along  the  creek  to  the  10  inch  outfall. 

Extend  an  8  inch  sewer  line  northward  from  a  point 
approximately  1,000  feet  north  of  Ridge  Street  along 
John  Quinn  Road  for  approximately  1,000  feet;  thence 
eastward  to  the  existing  10  inch  line. 
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Extend  existing  8  Inch  South  Mountain  sewer  line  south- 
ward for  approximately  1,100  feet. 

Extend  existing  8  inch  South  Pink  Street  sewer  line 
southward  to  NoC.  274. 

Extend  existing  8  Inch  Chavls  Street  sewer  line  south- 
eastward to  South  Pink  Street. 

Extend  existing  8  inch  Clyde  Street  sewer  line  south- 
ward to  South  Pink  Street. 

Construct  a  15  inch  outfall  northward  from  the  present 
terminus  of  the  12  inch  outfall  at  the  planning  area 
boundary  and  John  Qulnn  Roadj  paralleling  the  existing 
line,  to  the  Simpson  lagoon. 

Construct  a  12  Inch  outfall  northeastward  along  the 
east  side  of  N.C.  27Aj  paralleling  the  existing  10  inch 
outfall,  to  the  proposed  15  inch  outfall. 

Construct  a  10  inch  outfall  eastward  from  the  Delvlew 
Drive-Eaker  Drive  area  along  an  unnamed  creek  to  Its 
junction  with  another  unnamed  creek;  thence  continuing 
eastward  along  the  creek  with  a  12  inch  outfall,  crossing 
N.C.  274,  to  the  proposed  12  inch  outfall  on  the  east 
side  of  N.C.  274. 

Extend  an  8  inch  sewer  line  northward  from  the  North 
Dr ive-Delvlew  Street  Intersection,  along  North  Drive 
to  the  proposed  12  inch  outfall. 

Extend  an  8  Inch  sewer  line  westward  from  the  present 
terminus  of  East  Drive  along  East  Drive  to  the  proposed 
8  inch  North  Drive  line,. 

Extend  an  8  inch  sewer  line  westward  from  the  proposed 
8  Inch  North  Drive  i me  for  approximately  1,100  feet. 
Also  extend  8  inch  sewer  lines  from  Delview  Road  north- 
ward along  Blue  and  Gold  Streets  to  the  proposed  8  inch 
line. 

Construct  an  8  Inch  sewer  line  along  Delview  Road  from 
the  eastern  drainage  area  boundary  to  the  western  drain- 
age area  boundary.   Also  extend  an  8  inch  sewer  line 
from  the  Delview  Road  line  northward  along  an  unnamed 
creek  to  the  proposed  10  inch  outfall. 
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Extend  8  Inch  sewer  lines  fiotn  the  "Del\iew  area"  north- 
ward to  the  proposed  10  inch  outfall  via  Eaker  Circle, 
Eaker  Drive  and  Delvlew  DrlvCo   Also  extend  an  8  inch 
sewer  line  along  Johnson  Lane  to  the  8  Inch  Delview 
Drive  line. 

Extend  an  8  Inch  sewer  ^ine  from  the  eastern  drainage 
area  boundary  of  the  "Delview  area"  to  the  western 
drainage  area  boundary  •^~    tying  into  the  8  inch  Eaker 
Drive  line. 

Construct  a  12  inch  outfall  northward  from  the  existing 
8  inch  sewer  line  at  the  Houser  Street  Park,  paralleling 
the  existing  10  inch  outfall,  to  the  proposed  15  inch 
outfall . 

Construct  a  12  inch  outfall  southward  and  westward  from 
N.C.  150  west  of  Loop  Road  along  unnamed  creeks  to  the 
Heavner  sewage  lagooa. 

Construct  a  10  inch  outfall  northward  from  the  above 
described  12  inch  outfall  along  an  unnamed  creek  for 
approximately  2,600  feet. 

Extend  an  8  inch  sewer  line  eastward  from  the  drainage 
area  boundary  at  Rudisill  Street  along  N.C.  277  to  the 
proposed  12  inch  outfall. 

Extend  an  8  inch  sewer  line  eastward  from  the  drainage 
area  boundary  at  Rudisill  Street  along  N.C,  150  to  the 
proposed  12  inch  outfall. 
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Extend  an  8  inch  sewer  line  southeastward  from  the  drain- 
age area  boundary  along  the  rear  property  lines  of 
properties  fronting  the  northeast  segment  of  Loop  Road 
to  the  proposed  10  inch  outfall. 
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Construct  a  10  Inch  outfall  eastward  from  Carolina 
Freight  along  an  unnamed  creek  to  the  proposed  10  inch 
outfall. 

Extend  an  8  Inch  sever  line  southwe stward  from  the  plan- 
ning area  boundary  along  the  rear  property  lines  of 
properties  on  the  east  side  of  Roy  Eaker  Road  to  the 
proposed  10  inch  outfall. 

Construct  a  10  inch  outfall  northeastward  from  the  plan- 
ning area  boundary  along  an  unnamed  creek  on  the  east 
side  of  Roy  Eaker  Road,  crossing  Roberts  Road;  thence 
northwestward  along  an  unnamed  creek  on  the  north  side 
of  Roberts  Road  to  the  Simpson  sewage  lagoon. 

Extend  an  8  inch  sewer  line  northeastward  from  Tot 
Bellinger  Road  along  an  unnamed  creek,  crossing  Roy  Eaker 
Road,  to  the  proposed  10  inch  outfall. 

Extend  an  8  inch  sewer  line  eastward  from  Tot  Bellinger 
Road  along  an  unnamed  creek  to  the  proposed  8  inch  line. 

Extend  an  8  inch  sewer  line  northwestward  from  Tot 
Bellinger  Road  along  an  unnamed  creek  to  the  proposed 
1 2  inch  outf al 1 . 

Extend  two  8  inch  sewer  lines  westward  from  Tot  Bellinger 
Road  along  unnamed  creeks  to  the  proposed  12  inch  outfall. 

Extend  a  10  inch  sewer  line  southward  from  Black  Road 
along  N.C.  274  to  the  proposed  12  inch  outfall. 

Extend  an  8  inch  sewer  line  eastward  from  SR  1426  along 
Grove  Road  to  the  proposed  10  inch  outfall. 

Extend  an  8  inch  sewer  line  eastward  from  SR  1426  along 
West  Academy  Street  to  the  proposed  10  inch  outfall. 

Extend  an  8  inch  sewer  line  eastward  along  West  Academy 
Street  from  the  proposed  10  inch  outfall  for  approximately 
600  feet. 

Extend  an  8  inch  sewer  line  westward  along  West  Academy 
Street  from  the  existing  10  inch  outfall  for  approxi- 
mately 500  feet. 

Extend  an  8  inch  sewer  line  westward  from  Howell  Street 
along  N.C.  150  to  the  10  inch  outfall. 
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Extend  an  8  Inch  sewer  line  eastward  from  Brown  Street 
along  N.C.  150  to  the  10  inch  outfall. 

Construct  an  8  inch  sewer  line  southward  from  the  city 
limits  at  Old  Post  Road  along  an  unnamed  creek  for 
approximately  1600  feet,  then  continue  with  a  10  inch 
outfall  southward  along  an  unnamed  creek  to  the  Ballard 
sewage  lagoon. 

Extend  an  8  inch  sewer  line  westward  from  the  Mary's 
Grove  Road  development  along  an  unnamed  creek  to  the 
proposed  10  inch  outfall. 

Construct  a  sewage  lagoon  at  the  southern  planning  area 
boundary  near  Mary's  Grove  Road  with  a  10  inch  outfall 
extending  northwestward  along  an  unnamed  creek  to  the 
creek's  fork  on  the  east  side  of  J.C.  Bellinger  Road. 

Extend  8  inch  sewer  lines  southward  from  the  Lakeview 
Drive  development  along  an  unnamed  creek  to  the  proposed 
10  inch  outfall. 

Extend  an  8  inch  sewer  line  southward  from  the  Mary's 
Grove  Road  development  along  the  east  side  of  Mary's 
Grove  Road  and  an  unnamed  creek  to  the  proposed  sewage 
1 agoon . 

Extend  an  8  inch  sewer  line  southward  from  the  city 
limits  near  Linwood  Avenue  along  an  unnamed  creek  to  the 
proposed  10  inch  outfall. 

Extend  an  8  inch  sewer  line  southward  from  the  city 
limits  near  N.C.  274  along  an  unnamed  creek  to  the 
proposed  10  inch  outfall. 

Extend  an  8  inch  sewer  line  sou thwe s tward  from  Beam 
Street  along  N.C.  274,  Mauney  Street  and  an  unnamed 
creek  to  the  proposed  10  inch  outfall.   Also  extend  an 
8  inch  sewer  line  from  N.C.  274  southward  along  Beam 
Street  and  Allen  Street  to  the  proposed  8  inch  line. 

Extend  an  8  inch  sewer  line  northeastward  along  Mauney 
Road  for  approximately  2300  feet  to  the  12  inch  outfall. 

Extend  an  8  inch  sewer  line  southeastward  from  East  Main 
Street  along  N.C.  277  for  approximately  800  feet;  thence 
southwe s tward  along  an  unnamed  creek  to  the  proposed  12 
inch  outfall.   Also  extend  an  8  inch  line  southeastward 
from  N.C.  277  line  along  N.C.  277  for  approximately  800 
feet. 

(Recommendations  continued  on 
p.  24,  following  the  map.) 
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Extend  an  8  inch  sever  line  westward  from  N.C.  277 
along  East  Main  Street  to  the  proposed  12  inch  outfall. 

Extend  an  8  inch  line  westward  from  the  vicinity  of 
Black's  Grill  along  N.C.  150  to  the  proposed  12  inch 
outfall. 


STREET  SYSTEM 

As  of  July,  1966,  Powell  Bill  data  indicated  a  total  street 
mileage  of  28.28  miles  within  Cherryville.   Of  this  total  the  city 
maintained  18.62  miles  of  hard  surfaced  streets,  6.13  miles  of  soil 
stone  or  oil  surfaced,  and  3.53  miles  of  unsurfaced  streets.   The 
State  Highway  Commission  was  responsible  for  5.52  miles  —  all  hard 
surfaced.   The  total  mileage  does  not  include  streets  recently 
annexed  (December,  1966)  into  the  city  as  responsibility  for  main- 
tenance has  yet  to  be  determined.   At  present,  all  new  streets  in 
the  Cherryville  planning  area  are  beind  developed  in  accordance 
with  the  Subdivision  Regulations  (adopted  November  14,  1966). 

The  department  employs  three  personnel  who  are  primarily 
responsible  for  street,  sidewalk,  curb  and  gutter  maintenance  and 
construction.   When  necessary,  personnel  are  "pooled"  from  other 
departments  (except  Electrical),  to  assist  the  regular  staff. 
Also,  contractors  are  engaged  when  work  loads  prevent  city  crews 
from  making  improvements  to  the  system. 

Equipment  consists  of  the  following: 

Two  1960  dump  trucks 

One  1955  dump  truck 

One  1958  flat  bed  truck 

One  1963  1/2-ton  pickup  truck 

One  1959  2-ton  dump  truck 

Two  motor  graders  (1950  &  1958) 

Six  mowing  machines  (1966,  1965,  two  1964, 

1958,  1950) 
One  3M  sign  maker,  (1967) 
Air  compressor 
Steel  roller  (1965) 
1956  backhoe 
1951  tar  distributor 

1956  payloader 

1957  Caterpillar  tractor 
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Two  dump  trucks  are  to  be  replaced  every  two  years  beginning 
in  1967-68.   Replacement  equipment  (trucks,  motor  graders,  etc.) 
is  purchased  from  the  State  Highway  Commission.   Other  than  dump 
trucks  (which  are  the  most  extensively  utilized  items  of  equipment) 
all  items  are  replaced  on  a  usability  basis. 

Recommendations 

Two  additional  personnel  are  to  be  hired  during  1967-68. 
The  staff  size  should  then  be  adequate  until  1980  when  at  least 
one  more  man  should  be  employed. 

Replacement  of  equipment  based  on  usability  appears  adequate 
under  present  circumstances  (city  financial  status  and  availabil- 
ity of  "surplus"  State  equipment  on  a  selection  basis). 

Street  Improvements.   Paramount  among  needed  Improvements 
to  the  street  system  Is  Implementation  of  the  Thoroughfare  Plan 
(Map  4).   Kap  5  shows  needed  improvements  (extension^  widening, 
etc.)  for  other  segments  of  the  system.   All  recommendations  are 
those  vhlch  are  needed  to  facilitate  the  present  and  future  flow 
of  vehicular  traffic.   Extension  of  any  street  should  Include  any 
widening  necessary  to  conform  to  the  required  capacity  and/or 
design  standards  as  stated  In  the  Subdivision  Regulations.  Street 
projects  should  also  be  programmed  In  accordance  with  water  and/or 
sewer  Improvements  timing. 

Widen  Church  Street  (N.C.  150)  for  its  entire  length 
and  provide  left  turn  lanes  at  major  intersections 
(Cherry  Street,  Pink  Street,  Mountain  Street  and  Elm 
Street) . 

Widen  Ridge  Street  from  John  Quinn  Road  to  N.C.  274. 

Widen  Cherry  Street  from  N.C.  150  to  East  Main  Street. 

Widen  and  pave  West  Academy  Street  from  Vivian  Street 
to  SR  1426. 
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widen  and  pave  balance  of  Cherry  Street  and  extend  south- 
ward  to  Hallman  Road. 

Extend  East  Academy  Street  eastward  to  proposed  Cherry 
Street. 

Extend  Houser  Street  eastward  to  Roy  Eaker  Road, 

Extend  unnamed  street  (south  of  and  paralleling  East 
Sixty  Street)  eastward  to  North  Pink  Street. 

Extend  Craig  Street  eastward  to  North  Mountain  Street. 

Extend  Edgemont  Street  (Old  Post  Road)  eastward  to 
South  Pink  Street. 

Widen  and  extend  West  First  Street  westward  to  Styers 
Street. 

Extend  West  Main  Street  westward  to  Styers  Street. 

Extend  Delview  Street  southeastward  (east  of  and 
paralleling  Ray  Street)  to  Styers  Street  at  the  West 
First  Street  intersection. 

Extend  Styers  Street  (at  West  Academy  Street)  southwest- 
ward  to  intersect  with  existing  Styers  Street  at  West 
Carrol  Street. 

Extend  North  Pink  Street  northward  to  John  Qulnn  Road 
(a  distance  of  approximately  2000  feet). 

Extend  Rudlsill  Street  sou thwe s twar d  to  Pine  Avenue. 

Connect  Dale  Drive  and  Berry  Street. 

The  following  streets  or  unsurfaced  portions  should  be 
Improved  (widened  and/or  paved): 

Pine  Avenue 

Benja  Black  Drive 

Connector  between  James  Street  and  Cherry  Street 

Dalton  Street 

North  Chavis  Drive 

John  Chavis  Drive 

Llnwood  Avenue 

Bond  Street 

Mauney  Street 

West  Carroll  Street  (both  sections) 

Sigmon  Street 

West  Ballard  Avenue 
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Lester  Street 

East  Hill  Road 

Beam  Street 

Mauney  Street 

Allen  Street 

Connector  between  Beam  and 

Mauney 

Unnamed  street  north  of  and 

"parel lei ing"  Beam  Street 

J.C.  Dellinger  Road 

SR  1A24 

Old  Delview  Road 

Johnson  Road 

Black  Road 

(The  projects  listed  above 
include  those  streets  needing 
improvements  in  the  fringe  area.) 


Also  proposed  is  the  construction  of  an  outer  loop.  Because 
of  the  rather  generalized  nature  of  the  proposed  route,  no 
attempt  is  being  made  here  to  describe  it.   It  would,  however, 
"skirt"  the  city  limits  on  the  north,  east  and  south  and  cross 
the  municipal  boundaries  on  the  west.   (See  Map  4.)   The  loop, 
as  proposed,  should  be  constructed  in  segments  or  stages,  with 
top  priority  assigned  the  portion  extending  southwe stward  from 
N.C.  150  to  N.C.  274  (with  a  grade  separation  at  the  railroad 
tracks  between  N.C.  150  and  N.C.  277).   This  would,  along  with 
improvements  to  Cherry  Street,  permit  truck  traffic  (entering 
or  originating  in  the  eastern  sector  and  desiring  to  go  south- 
ward, or  vice  versa)  to  enter  N.C.  274  without  going  through 
the  central  business  district. 

Second  priority  should  be  assigned  the  northeastern  seg- 
ment of  the  loop  —  N.C.  150  to  N.C.  274  north.   This  would  help 
remove  north  and  south  bound  traffic  from  East  Church  Street. 


(Recommendations  continued  on 
p.  28,  following  the  map.) 
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The  two  remaining  stages  should  be  assigned  priority  in 
accordance  vith  development.   If  a  new  elementary  school  is 
constructed  in  the  Delview  area,  construction  of  the  northwest- 
ern segment  should  be  scheduled  accordingly. 

Completion  of  the  outer  loop  will,  In  addition  to  removing 
traffic  from  the  central  business  district,  provide  access  to 
developing  areas  in  the  fringe  area.   If  possible,  construction 
of  the  various  segments  should  coincide  with  in-city  improve- 
ments.  Such  improvements  will  be  described  and  justified  in 
the  Public  Improvements  Program. 


ELECTRICAL  SYSTEM 

Cherryville  purchases  electricity  from  Duke  Power  Company 
for  distribution  to  1,829  customers  (number  of  meters  as  of 
March,  1967).   The  city  is  not  "all  electric",  however,  as  the 
system  is  primarily  for  residential  distribution  and  Duke  Power 
supplies  electricity  to  all  mills  except  Sweetree  which  is  on 
the  city  system.   Service  areas  include  the  city  and  lines 
extending  five  miles  to  the  northwest  and  two  miles  to  the 
southeast.   Present  storage  facilities  are  located  at  the  "City 
Hall"  (see  Map  6)  lot  and  will  be  moved  to  South  Mountain  Street 
upon  completion  of  the  new  garage  and  storage  areas. 

Three  employees  are  responsible  for  maintenance  of  the 
grid  distribution  system  and  street  light  installation  and 
maintenance.   Fleet  equipment  consists  of  two  one-half  ton  pick- 
up trucks  (1960  and  1957  —  also  replaced  on  a  usability  basis 
and  purchased  from  the  State  Highway  Commission)  and  one  bucket 
truck  (1967). 
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Current  Plans  and  Recommendations 

By  1969-70  the  system  is  to  be  upgraded  from  the  present 
2400  volts  to  4160.   This  will  require  a  city-owned  substation 

to  be  located  in  the  vicinity  of  the  Styers-West  Academy 

intersection.   Two  additional  employees  will  be  needed  (one  by 
1968  and  another  by  1970)  and  a  substation  may  be  required  In 
the  northern  sector  (perhaps  near  the  Junior  High)  by  1982. 
Also,  the  bucket  truck  will  probably  need  replacing  by  1977. 


CITY  GARAGE  AND  STORAGE  YARDS 

There  are  at  present  two  sites  being  utilized  as  "garages" 
and  storage  yards  (see  Map  6).   One  Is  located  behind  the  City 
Hall  on  the  northeast  corner  of  the  South  Mulberry-West  Academy 
Street  intersection.   It  is  not  adequate  for  its  designated 
function  as  parking,  storage,  yard  and  office  space  is  quite 
limited.   The  other  site  (three  acres)  is  located  on  the  east 
side  of  South  Mountain  Street  (between  Ballard  Avenue  on  the 
north  and  Edgemont  Street  on  the  south)  behind  the  city-owned 
playfield.   This  site  is  presently  being  used  for  material 
s  tor age . 

Current  Plans  and  Recommendations 

Plans  call  for  the  construction  of  a  garage  and  parts 
storage  building  with  an  office  for  the  Public  Works  Director 
as  a  separate  unit.   This  is  scheduled  for  1967-68  and  will  in- 
clude sheltered  parking  and   fenced  yard  area.   (The  parking 
area  is  to  be  surfaced  in  1968-69).   Upon  completion,  all  city- 
owned  equipment  and  materials  will  be  maintained  and/or  stored 
here  and  the  "City  Hall"  lot  will  be  utilized  for  other  purposes 

part  will  be  leased  to  the  Rescue  Squad  and  the  remainder  may 

be  developed  as  a  municipal  parking  lot.   The  new  unit  and 
facility  should  be  adequate  for  the  planning  period. 
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REFUSE  COLLECTION  AND  DISPOSAL 

This  service  Is  provided  by  the  Sanitation  Division  of  the 
Public  Works  Department.   Seven  personnel  make  residential 
collections  (back-yard  pickup)  twice  weekly  and  commercial 
collections  dally  or  as  required.   Industries  are  responsible 
for  their  own  collection  and  disposal  of  refuse  at  the  city's 
landfill.   The  city,  however,  does  provide  service  for  refuse 
that  is  not  disposed  of  by  the  industries.   Trash  is  picked  up 
from  the  curb  at  least  once  weekly  and  also  by  request. 

The  89-acre  sanitary  landfill,  located  about  three  miles 
southwest  of  the  city  (in  Cleveland  County)  appears  to  be 
adequate  well  beyond  the  duration  of  the  20-year  planning 
period.   However,  negotiations  are  presently  underway  to  utilize 
a  landfill  to  be  developed  by  Gaston  County  approximately  six 
miles  southeast  of  the  city.  This  would  relieve  Cherryville  of 
the  expense  of  maintaining  a  bulldozer  and  enable  the  operator 
to  assume  other  duties  as  the  County  would  be  responsible  for 
this  phase  of  operations.   The  new  landfill,  as  proposed,  would 
serve  the  "western"  part  of  Gaston  County,  i.e.,  Cherryville, 
Dallas,  Bessemer  City,  etc.,  and  would  permit  Cherryville  to 
discontinue  use  of  its  present  site  which  is  located  entirely 
within  Cleveland  County.   If,  however,  this  does  not  materialize, 
Cherryville  should  acquire  a  landfill  site  within  Gaston  County. 
The  present  facility  is  a  maintenance  and  health  problem  as  it, 
being  located  in  another  county,  cannot  be  fenced.   Should  another 
site  be  utilized  the  present  bulldozer  should  be  replaced  upon 
Initial  operation  of  the  facility. 

Also,  the  city  has  planned  to  purchase  a  new  load  packer 
during  1968  that  will  be  capable  of  making  containerized  pick- 
ups within  the  central  business  district.   This  will  result  in 
more  efficient  and  economical  service.   Present  equipment  con- 
sists of  : 
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One  1961  model  load  packer  (to  be  replaced  by  the 
1968  model) 

One  1965  model  load  packer 

One  bulldozer  (to  be  disposed  of  upon  development  of 
the  "city-county"  landfill) 

One  1958  model  street  sweeper  (scheduled  for  replace- 
ment in  1970) 

One  leaf  collector 

Present  policy  is  to  replace  fleet  equipment  every  five 
years. 

Recommendations 

Present  plans  for  the  new  landfill  and  equipment  replace, 
ment  should  be  Implemented  as  scheduled. 

An  additional  load  packer  should  be  obtained  by  1982. 

Replace  1958  sweeper  by  1970. 

The  1970  street  sweeper  should  be  replaced  by  1982. 

The  1965  packer  should  be  replaced  by  1975. 

The  1968  packer  should  be  replaced  by  1978. 
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PROTECTIVE  &  CONVENIENCE  SERVICES 


*  COMMUNITY  FACILITIES  PLAN 


PROTECTIVE    AND    CONVENIENCE     SERVICES 


CITY    HALL 

Cherryville ' s  municipal  building,  located  on  South  Mountain 
Street  within  the  confines  of  the  central  business  district,  is 
a  two-story  brick  structure  constructed  in  1955.   The  following 
offices  and  departments  are  housed  in  the  building: 

City  Manager  City  Clerk-Treasurer 

Utility  Collections  Tax  Collector 

(business  office)  Recorder's  Court 

Police  Department  Health  Department 

Fire  Department  Drivers'  License  Examiner 

The  building  is  well  maintained  and  new  lights  were  recently 
installed.   It  should  serve  adequately  the  city's  needs  for  the 
planning  period.   Off-street  parking  is  quite  adequate  and  is 
located  adjacent  to  City  Hall  and  across  the  street  —  all 
unme  te  red . 


Re  commend a  t ions 

An  additional  door  is  needed  to  provide  access  to  the  jail 
area.   This  should  be  scheduled  for  1968  when  general,  but  minor 
(e.g.,  painting),  Interior  improvements  will  be  needed. 
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FIRE  DEPARTMENT 

The  Fire  Department's  quarters,  located  in  the  municipal 
building,  appear  to  be  quite  adequate  for  the  20-year  planning 
period.   Fleet  equipment  consists  of  two  750  gallon  pumpers 
(1958  and  1965  models)  and  a  1947   1800  gallon  tanker.   Equip- 
ment is  adequately  garaged  and  well  maintained.   The  base  sta- 
tion (1964),  radio  equipment,  ladders,  hose,  etc.,  are  well 
maintained  and  should  be  adequate  for  the  planning  period. 

Fire  calls  are  answered  from  outside  the  city  limits  by 
direct  request  and  a  charge  is  made  for  this  service.   The 
department  has  a  mutual  aid  agreement  with  stations  in  neigh- 
boring communities.   The  station  is  centrally  located  and  there 
are  no  significant  problems  involved  in  serving  the  city.  Con- 
templated annexations  during  the  next  20  years  will  not  exceed 
the  four-mile  radius  limit  (Board  of  Fire  Underwriters 
standards ) . 

Fire  Department  personnel  consists  of  a  volunteer  Chief 
and  three  full-time  paid  employees  who  serve  as  equipment 
drivers.   The  paid  staff  works  24  hours  on  and  48  off.   There 
is  no  salaried  relief  man.   Each  driver,  while  on  duty,  also 
assists  the  Police  Department  as  a  radio  operator  and  jailer. 
The  volunteer  staff  consists  of  24  trained  personnel.   This 
number  is  adequate  based  on  Underwriters  recommendations. 

Local  training  sessions  are  held  monthly.   Other  programs 
include  fire  and  pump  schools  conducted  by  insurance  under- 
writers at  varying  localities.   (Cherryville  has  no  training 
facilities,  i.e.,  tower,  smoke  house,  etc.) 

The  present  insurance  rating  is  7.   Fire  losses  in  1966 
totalled  $12,650.   Fifty-three  calls  were  answered  during  this 
period . 
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Recommendations 

All  motorized  equipment,  unless  in  excellent  condition, 
should  be  replaced  every  twenty  years.   (Underwriters' 
recommendations).   Based  on  this  schedule,  the  1947  tanker 
should  be  replaced  in  1967,  the  1958  pumper  in  1978  and  the 
1965  pumper  in  1985. 

Also,  the  Uniderwr  i  ter  s  recommended  that  two  firemen  be 
on  duty  at  all  times  and  more  training  should  be  given.   This 
would  reduce  the  fire  insurance  rating  from  7  to  6. 

At  least  one  additional  fireman  is  needed  immediately. 
This  would  permit  the  department  to  have  a  salaried  fulltime 
Chief.   Because  of  the  relatively  few  fire  calls  the  chief 
could  also  serve  as  the  city's  building  inspector.   At  present 
there  is  no  building  inspector. 

In  the  past,  difficulty  has  been  experienced  in  getting 
fire  insurance  underwriters  representatives  to  conduct  local 
training  programs.   At  temp ts shoul d  be  made  by  local  officials 
to  remedy  this  problem. 


POLICE  DEPARTMENT 

Cherry vi 1 1 e ' s  Police  Department  is  also  located  in  the 
municipal  building  on  South  Mountain  Street.   The  department 
shares  general  office  space  with  the  on-duty  fireman  who  also 
assists  in  answering  police  calls.   This  office  arrangement 
has  proven  to  be  efficient  and  adequate  and  should  remain  so 
for  the  next  two  years.   (The  Chief  has  a  separate  office.) 

Department  equipment  is  relatively  new,  modern,  and  well 
maintained.   The  base  station  was  purchased  and  installed  in 
1964.   However,  two  new  car-mounted  mobile  radio  units  and  one 
replacement  hand  unit  ( "Walkie-Talkie " )  are  needed. 
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The  jail  is  both  modern  and  well  maintained.   There  are 
cell  bunks  available  for  13  prisoners  (including  the  isolation 
cell).   This  cell  space  should  be  more  than  adequate  for  the 
next  twenty  years  as  the  facility  is  seldom  used  during  the 
week  and  only  three  or  four  prisoners  are  incarcerated  on  the 
weekend.   The  on-duty  fireman  serves  as  jailer. 

The  vehicular  fleet  consists  of  four  automobiles  —  two 
1966  Fords,  one  1965  Ford  (used  by  the  City  Manager  but  fully 
equipped  and  available  to  the  force  during  an  emergency),  and 
one  1964  Ford.   Vehicles  are  purchased  on  a  "select"  basis  from 
the  N.C,  Highway  Patrol.   That  is,  the  city  may  choose  from 
any  of  the  patrol  cars  being  offered  for  purchase.   In  this 
manner,  Cherryville  is  able  to  buy  low-mileage,  well  maintained 
equipment  for  a  minimum  capital  expenditure.   In  accordance 
with  a  recently  initiated  program,  two  patrol  cars  will  be 
replaced  annually. 

Personnel  include  the  Chief,  one  captain,  two  sergeants, 
four  policemen  and  one  policewoman  --  a  total  of  9.   Two  men 
are  on  duty  each  8-hour  shift,  and  during  the  day  shift  the 
policewoman  is  also  on  duty.   Staff  size  is  adequate  when  com- 
pared to  the  generally  accepted  national  standard  of  500  persons 
per  law  enforcement  officer.   Based  on  the  1965  population  of 
4,056,  the  ratio  would  be  451  to  1.   In  addition  to  the  above, 
two  women  are  employed  as  school  crossing  guards.   They  are  not 
authorized  to  make  arrests. 


Non-salaried  personnel  include  12  auxiliary  policemen  who 
serve  on  a  volunteer  basis.   They  assist  the  regular  staff 
during  parades,  funeral  processions,  ball  games,  etc.   Also,  on 
weekends,  several  (an  average  of  four  or  five)  auxiliary  police- 
men "ride"  with  on-duty  regulars  during  patrols.   Uniforms  and 
sidearms  are  furnished  by  the  city. 

At  present  there  is  no  firing  range  nor  training  program 
for  the  staff.  Courses  at  Gaston  College  are  no  longer  being 
offered. 
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Re commend at  Ions 

The  population  per  officer  ratio  of  500:1  should  be  main- 
tained.  Based  on  population  projections  for  Cherryville 
(estimated  5,145  by  1975,  and  6,259  by  1985),  an  additional 
policeman  should  be  employed  by  1975  and  two  more  by  1985. 

A  police  firing  range  should  be  constructed  immediately. 
There  is  sufficient  city-owned  property  available  for  this 
facility  at  the  Ballard  Sewage  Lagoon  site  southwest  of  the 
city. 

Regularly  scheduled  training  programs  should  be  attended 
by  the  staff.   Courses  are  available  at  Lexington  and  Chapel 
Hill. 

Two  new  mobile  radio  units  (car-mounted)  and  one  replace- 
ment hand  radio  unit  are  needed  immediately. 

An  additional  patrol  car  will  be  needed  by  1985. 

At  present  there  are  two  entrances  to  the  jail  —  one 
through  the  rear  lobby  of  the  municipal  building  and  one  through 
the  fire  department's  garage  area.   As  the  lobby  entrance  has 
a  constant  flow  of  "traffic"  and  the  garage  area  lacks  desig- 
nated "corridors",  neither  is  suitable  for  bringing  in  persons 
under  arrest.   A  door  should  be  installed  on  the  south  side  of 
the  jail  to  permit  prisoners  to  be  brought  in  under  private 
and  controlled  conditions.   This  door  would  lead  directly  into 
the  jail  hallway  which  has  direct  access  to  the  office  and  the 
cell  blocks.   This  should  be  installed  by  1968. 

An  addition  to  the  present  building  should  be  made  by  1972. 
There  is  sufficient  room  available  at  the  northwest  corner  of 
the  existing  structure  for  this  expansion.   This  would  enable 
the  Chief  to  occupy  quarters  within  the  jail  complex  and  permit 
the  addition  of  an  interrogation  room.   Also,  this  would  free 
office  space  for  use  by  the  fire  department  and  the  building 
inspector . 
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CIVIL  DEFENSE 

Civil  Defense  was  organized  in  Cherryville  in  1955  and  now 
has  35  members.   As  there  is  no  headquarters  building,  meetings 
and  training  sessions  (twice  monthly)  are  held  at  City  Hall- 
Two  combined  training  sessions  are  held  yearly.   These  are  held 
to  train  fire  and  police  personnel  in  Civil  Defense  procedures. 
Equipment  consists  of  two  2%-ton  trucks,  one  converted  weapons 
carrier  (all  three  Army  surplus,  but  quite  adequate),  one 
portable  generator  (not  operational),  two  gonget  radios,  and  a 
two-meter  transceiver  (inadequate).   There  are  three  fallout 
shelters  well  stocked  with  supplies  and  radiological  monitering 
equipment.   In  addition,  there  are  five  fixed  radiological  moni- 
tering systems  placed  in  strategic  locations  throughout  the 
Cherryville  area. 


Recommendations 

As  Cherryville  has  been  designated  as  emergency  head- 
quarters for  Gaston  County  (western  area),  there  is  an  immediate 
need  for  an  Emergency  Operating  Control  Center  (EOC).   Also, 
the  present  two-meter  transceiver  should  be  replaced  with  a 
six-meter  unit  and  installed,  with  access  to  auxiliary  power, 
in  an  EOC.   The  control  panel  on  the  portable  generator  is  to 
be  replaced  this  summer  thereby  making  it  operational.   Both 
the  city  and  the  county  should  assist  in  providing  an  EOC  and 
designating  additional  buildings  as  fallout  shelters. 


RESCUE  SQUAD 

The  Rescue  Squad,  organized  in  1959,  has  a  membership  of 
35  —  15  active  and  19  available  on  an  emergency  basis.   Members 
are  selected  on  the  basis  of  their  skills  —  i.e.,  welders, 
mechanics,  etc.,  —  and  no  one  is  accepted  as  a  member  unless 
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qualified  to  render  standard  and  advanced  first  aid.   Training 
is  both  regularly  scheduled  and  supervised  —  twice  monthly  at 
the  local  level  and  a  one-week  annual  session  conducted  by 
State  personnel  (in  Che rry\ 1 1 1 e ) .   In  addition,  several  members 
have  completed  all  five  sessions  of  the  annual  "Rescue  College'' 
and  the  20-hour  course  offered  by  the  Institute  of  Government 
this  summer  will  be  attended. 

The  Squad  operates  an  emergency  ambulance  service  (to 
supplement  the  only  local  funeral  home's  service)  and  assists 
the  fire  department  on  a  "standby  until  requested"  basis  in 
addition  to  its  "normal"  functions. 

At  present  there  is  no  headquarters.   Meetings  are  held 
at  City  Hall  and  equipment  is  parked  on  the  City  Hall  parking 
lot.   Plans  are  being  made  to  lease  the  Public  Works  Adminis- 
tration Office  behind  the  municipal  building  when  the  new  City 
garage  and  storage  yard  on  South  Mountain  Street  is  completed. 
Extensive  renovations  are  being  planned  to  make  this  building 
adequate.   It  will  include,  when  complete,  a  training  room, 
lounge  and  storage  area,  and  dormitory  space  for  "on  duty" 
squad  members.   Work  is  expected  to  commence  late  this  summer. 

Equipment,  in  addition  to  power  tools,  r e su sci ta tor ,  port- 
able breathing  apparatus^  a  2.5  kw  generator  and  auxiliary 
lighting  equipment,  etc.,  consists  of  a  1966  Ford  ambulance 
(station  wagon  fully  equipped)  and  a  1965  Ford  "crash  truck" 
which  serves  as  the  equipment  carrier.   Fleet  equipment  is 
traded  every  3-4  years.   Radio  equipment  now  consists  of  a 
Citizen's  Band  unit  which  is  inadequate  for  its  designated 
purposes.   The  Squad,  however,  is  in  the  process  of  converting 
to  FM  emergency  band  equipment  and  will  locate  the  base  station 
in  the  new  quarters. 


38 


Both  the  City  of  Cherryville  and  Gaston  County  contribute 
$1,000  annually  to  the  Squad.   This  is  supplemented  by  revenues 
from  special  events  conducted  by  members. 

Re  commendations 

Basic  needs  include  a  headquarters  building  and  modern 
radio  equipment.   Implementation  of  plans  for  the  acquisition 
of  these  items  and  continuation  of  present  policies  for  replace- 
ment of  equipment  should  receive  all  possible  assistance  from 
both  governmental  agencies  and  private  sources. 


HEALTH  FACILITIES 

The  Gaston  County  Health  Department  utilizes  three  offices 
in  City  Hall  one  day  a  week  for  general  clinical  services.  The 
staff  at  the  clinics  is  comprised  of  two  public  health  nurses 
and  two  "special"  nurses  (orthopedic,  etc.).   Based  on  National 
standards,  which  recommend  one  public  health  nurse  for  every 
5,000  persons,  the  staff  size  should  be  adequate  for  the  plan- 
ning period. 

Cherryville  has  no  hospital;  however,  such  facilities  are 
available  in  Lincolnton  (11  miles  —  two  hospitals),  Shelby 
(11  miles),  Gastonia  (18  miles)  and  Kings  Mountain  (11  miles). 

Also,  a  privately-owned  State  approved  86-bed  convalescent 
and  nursing  home  is  located  within  Cherryville.   The  home  is 
relatively  modern,  well  maintained  and  staffed  by  licensed 
per  Sonne  1 . 
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CEMETERY  SERVICE 

Cherryvllle  owns  and  operates  one  municipal  cemetery  — 
City  Cemetery  —  located  in  the  northeast  corner  of  the  East 
Church  Street  (N.C.  150)-North  Pink  Street  Intersection.   The 
older  section  contains  5.7  acres  and  has  been  in  use  since  the 
1860's  when  it  was  the  Black  Family  Cemetery.   It  was  sub- 
sequently donated  to  the  city.   There  are  no  available  records 
indicating  the  number  of  plots  and  number  sold.   At  its  present 
rate  of  use  it  will  be  adequate  for  about  one  year. 

The  newer  section  of  the  cemetery  was  acquired  In  1949 
and  contains  six  acres.   None  of  the  1,550  plots  (3,100  graves) 
have  been  sold,  but  it  will  be  opened  in  September,  1967.   It 
should  be  adequate  until  the  year  2000. 

Present  cost  per  lot  is  $100  ($50  per  grave).   This  is  not 
enough  to  meet  adequately  operational  and  maintenance  expenses. 
The  cemetery  is  administered  by  the  City  Commissioners.   One 
full-time  and  one  part-time  (summer)  employee  maintain  the 
f acil ity . 


Current  Plans  and  Recommendations 

Current  plans  (now  being  drawn)  Include  surfacing  of 
interior  drives  and  construction  of  a  fountain.   Work  will 
commence  as  funds  become  available  (improvements  should  be 
completed  by  1970). 

Costs  of  plots  should  be  increased  to  $200  ($100  per 
grave).   This  would  enable  expenses  to  be  defrayed  by  revenues 
and  would  also  permit  about  $25  (each  sale)  to  be  designated 
for  future  Improvements  and/or  expansion.   Also  needed  is  a  new 
Cemetery  Control  Ordinance  which  would  establish  definite 
regulations  and  controls,  and  establish  a  perpetual  care  fund. 
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SOCIAL  &  CULTURAL  SERVICES 


^   COMMUNITY  FACILITIES  PLAN 


SOCIAL  AND  CULTURAL  SERVICES 

EDUCATION 

The  Cherryville  school  system  consists  of  three  elementary 
schools  (£ast,  South  and  West),  one  Junior  High,  and  one  Senior 
High.   All  are  accredited  by  the  N.C.  Department  of  Public 
Instruction  and  are  organized  on  the  6-3-3  plan.   The  school 
district  encompasses  more  than  the  City  of  Cherrville  and  can 
be  generally  described  as  being  bounded  by  Lincoln  County  on 
the  north,  Cleveland  County  on  the  west,  Martin  Road  on  the 
south  and  St.  Marks  Church  Road  on  the  east. 


Inventory  and  Analysis 

Although  a  School  Survey  was  prepared  in  1965  by  the 
Division  of  School  Planning,  N.C.  Department  of  Public  Instruc- 
tion, no  attempt  is  being  made  to  correlate  the  recommendations 
made  in  that  report  with  existing  and  future  needs  as  stated 
herein.   Recent  physical  additions  (new  Junior  High),  conversion 
to  the  6-3-3  system  (occurring  after  the  report  was  published), 
and  the  projected  special  capital  outlay  program  more  accurately 
reflect  needs  of  the  school  system.   Also,  enrollment  projections 
contained  in  school  studies  appear  to  be  extremely  conservative 
and  do  not  coincide  with  anticipated  development  trends  (see 
Land  Use  Survey  and  Analysis  and  Land  Development  Plan) . 

The  major  problem  to  be  confronted  in  anticipating  future 
enrollments  involves  the  inappropr ia tene s s  of  available  infor- 
mation.  Whereas  population  projections  for  the  Cherryville 
planning  area  (the  city  and  the  one-mile  "fringe"  area)  have 
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been  made,  comparable  Information  is  not  available  for  the 
larger  school  district.   However,  in  order  to  anticipate  future 
school  needs  an  attempt  has  been  made  to  estimate  present  and 
future  school  district  population.   The  methodology  involved: 

1.  Estimating  present  school  district  population; 

2.  Comparing  this  to  present  enrollment  by  school 
and  computing  individual  factors; 

3.  Estimating  1977  school  district  population  by 
assuming  a  "straight  line"  or  constant  increase 
in  accordance  with  projected  population  trend 
rates  for  Cherryville; 

4.  Applying  the  individual  factor  (as  determined 

in  steps  1  and  2  and  assuming,  again,  the  factor 
will  remain  relatively  constant)  to  the  projected 
population  to  determine  individual  school  enroll- 
ment s ;  and 

5.  Using  the  same  procedure,  based  on  1987  population 
projections,  to  determine  individual  school  enroll- 
ments for  that  date. 


Although  assuming  that  the  population  Increase  and  the  percent- 
age enrolled  in  any  one  school  will  remain  constant  may  not  be 
entirely  accurate,  there  is  no  available  evidence  to  indicate 
any  major  deviations.   Consolidation  of  Gaston  County's  school 
systems  would  affect  the  projections  but  such  a  comparison  is 
beyond  the  scope  of  this  analysis. 

Individual  units  are  inventoried  as  follows: 

East  Elementary.   Grades  1  and  2,  constructed  in  1956  and 
expanded  1963.   Present  site  size  18.4  acres. 
Recommended  acreage  (minimum  size  as  recommended  by 
N.C.  Department  of  Public  Instruction)  10.0  acres.  No 
apparent  site  deficiency.  Special  facilities  include 
library,  auditorium  and  lunchroom  (all  adequate). 
Present  average  enrollment  (October,  1966),  364. 
Estimated  capacity  480.   Anticipated  enrollment  1977, 
403;  1987,  507. 
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South  Elementary.   Grades  3  and  4.   Constructed  1954 
and  expanded  1965.   Present  site  7.1  acres. 
Recommended  acreage  10.0.   Deficiency  2.9  acres. 
Special  facilities  Include  library,  combination 
auditorium-gym,  and  lunchroom  (all  adequate). 
Present  average  enrollment  287.   Estimated  capacity 
350.   Anticipated  enrollment  1977,  326;  1987,  410. 

West  Elementary.   Grades  5  and  6.   Constructed  1920 
and  expanded  1955.   Present  site,  2.4  acres. 
Recommended  acreage  10.0.   Deficiency  7.6  acres. 
Special  facilities  include  combination  library- 
auditorium,  and  lunchroom.   Former  "barely" 
adequate,  latter  not  adequate.   Present  average 
enrollment  273,  estimated  capacity  248.  Anticipated 
enrollment  1977,  302;  1987,  381. 

Junior  High.   Grades  7,  8,  and  9.   Constructed  1966. 
Present  site  21.0  acres.   Recommended  acreage  14.0. 
No  apparent  deficiency.   Special  facilities  include 
library,  combination  auditorium-gym,  and  lunchroom. 
All  adequate.   Present  average  enrollment  422. 
Estimated  capacity  450.   Anticipated  enrollment 
1977,  473;  1987,  566. 

Senior  High.   Grades  10,  11  and  12.   Constructed  1915 
with  additions  in  1936,  1949,  1952,  1958  and  196^. 
Formerly  a  Junior  and  Senior  High.   Present  site 
15.3  acres.   Recommended  acreage  12.0.   No  apparent 
deficiency.   Special  facilities  include  library 
(not  adequate),  auditorium-gym,  lunchroom,  athletic 
fields  (baseball  field  not  adequate).  Present 
average  enrollment  396.   Estimated  capacity  300. 
Anticipated  enrollment  1977,  450;  1987,  566. 


Current  Plans  and  Recommendations 


Physical  improvements  to  Che rryvil 1 e ' s  schools  are  pro- 
grammed on  a  five-year  basis  by  the  School  Board.   Each  year 
projected  special  capital  outlay  needs  are  reviewed  and  neces- 
sary program  revisions  are  made  and  incorporated  into  the  five- 
year  capital  budget.   Currently  programmed  are  the  following 
improvement s: 
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A  new  maintenance  shop  and  storage  building, 
completion  of  Senior  High  School  gym  and  basement, 
and  changes  for  sevage  disposal.   (1967-68) 

A  new  library,  guidance,  vocational  building  and 
commons  are  to  be  built  on  the  old  Junior  High 
site.   (1968-69) 

Complete  renovation  of  the  Senior  High.   (1969-70) 

New  cafeteria-library  and  purchase  additional  area 
at  West  Elementary  School  and  pave  outdoor  play 
areas  at  all  schools.   (1970-71) 

Renovate  West  Elementary  and  purchase  site  (possibly 
In  northwestern  area  along  Delview  Road)  for  new 
elementary  school.   (1971-72) 

In  addition  to  the  above,  additional  property  (2.9  acres) 

should  be  purchased  at  South  Elementary.   Suitable  area  is 

available  adjacent  to  and  east  of  the  present  site  —  needed 
immediately . 

Implementation  of  the  current  five-year  plan  should  enable 
the  school  system  to  maintain  an  adequate  level  of  operation 
through  the  first  ten  years  of  the  planning  period.   Construc- 
tion of  the  proposed  elementary  school  (in  the  northwest) 
should  adequately  supplement  present  facilities  (and  planned 
expansions)  below  the  high  (junior  and  senior)  school  levels. 
Based  on  anticipated  enrollments,  both  the  Junior  High  and 
Senior  High  will  need  expansion  by  1975.   (However,  more 
detailed  analysis  by  school  officials  will  be  required  prior 
to  determining  actual  needs.) 

The  Junior  High  is  large  enough  to  permit  expansion  of  the 
main  plant.   The  Senior  High,  in  order  to  obtain  needed  space, 
will  probably  have  to  utilize  the  present  baseball  field.  The 
field  is  small,  the  lighting  system  is  inadequate  and  improve- 
ments to  N.C.  150  (widening)  would  result  in  area  reduction. 
Plans  should  be  made  immediately  to  relocate  the  field.   (City- 
owned  property  along  Houser  Street  might  be  adequate,  but  a 
detailed  site  survey  is  needed  before  any  new  site  is  selected.) 
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RECREATION 

The  Cherryvllle  Recreation  Commission,  established  in 
July,  1966,  is  composed  of  six  members  and  the  City  Manager 
(who  serves  in  an  ex-officio  capacity  and  as  Secretary- 
Treasurer).   The  staff  consists  of  the  Recreation  Director 
who  is  employed  full  time  during  June,  July  and  August  and 
part  time  (afternoons,  nights,  etc.)  during  the  remainder  of 
the  year.   He  Is  responsible  for  supervising  all  recreation 
programs  —  Industrial  League  and  Youth  League  basketball  and 
new  programs  being  initiated  this  summer.   They  will  consist 
of  adult  and  youth  softball,  tennis,  a  youth  track  and  field 
day,  etc.   The  recreation  program  is  financed  through  municipal 
utility  revenues  and  private  donations. 

The  approximate  acreage  of  existing  recreational  sites 
and  facilities  are  inventoried  as  follows  (see  Map  6  for 
locations) : 

C 1 ty-Owned  -  16  acres 

South  Mountain  Street  Playfleld.   1^  acres,  community 

playfleld  with  open  play  area.   Adequate  for  designated 
purpose;  however,  playground  apparatus  should  be 
installed. 

Cherryvllle  Recreation  Park.   10^  acres,  located  in  north- 
east corner  of  the  Houser  Street-North  Pink  Street 
intersection.   Now  being  developed.   Facilities  will 
include:  three  tennis  courts  (lighted,  surfaced, 
fenced,  with  backstops);  "Industrial  League"  softball 
field  (lighted,  fenced,  with  dugouts);  one  multi- 
purpose court  (for  volleyball,  basketball);  two 
shuffleboard  courts;  playground  (swings,  slides,  etc.); 
two  horseshoe  pits;  and  picnic  areas  (wooded,  with 
benches  and  tables). 

Also,  located  adjacent  to  and  west  of  the  above 
facility  is  a  four-acre  site  which  is  to  be  developed 
upon  completion  of  the  Cherryvllle  Park.   Plans  call 
for  the  development  of  a  grassed,  open  play  area  and 
installation  of  open  picnic  shelters. 
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Privately -Owned  -  10  Acres 

Howel 1  Mill.   3  acres.  Bal 1 f iel d-pl ay  area. 

Dora  Mill.     3  acres.  Bal 1 f iel d-pl ay  area. 

Carl  ton  Mill .  2  acres.  Little  League  ballfleld. 

Bur  Mill.       2  acres.  Bal  1  f i e 1 d-pl ay  area. 

(In  addition  to  the  above  there  is  a  private  club  and 
pool  —  for  Carolina  Freight  employees  —  and  a  country 
club.   However,  as  they  are  not  open  to  the  general 
public  they  are  not  Included  in  the  recreation  facilities 
inventory . ) 

Cherryville,  therefore,  has  approximately  26  acres  devoted 
to  recreation.   Of  this  total,  16  are  supervised  by  the  city 
and  are  municipally  owned.   The  National  Recreation  Association 
recommends  that  a  city  should  have  at  least  10  acres  in  recrea- 
tion use  for  each  1,000  persons.   Based  on  this  standard  and 
Cher ry vi 1 1 e ' s  present  (estimated)  population  of  A, 056,  there  is 
a  need  for  about  41  acres  (total)  devoted  to  recreation  uses. 
Based  on  the  projected  1985  population  of  6,259,  a  total  of  63 
acres  will  be  needed. 


Re  commenda t  ion  s 

Playground  apparatus  (slides,  swings,  etc.)  should  be 
installed  at  the  South  Mountain  Street  facility. 

A  community  center,  containing  an  auditorium-gym,  kitchen, 
meeting  rooms,  and  administrative  offices  should  be  constructed 
at  the  Cherryville  Park,  by  1972.   (If  financing  is  available, 
a  swimming  pool,  outdoor  or  indoor,  should  be  included.) 

Based  on  national  standards,  an  additional  25  acres  are 
needed  immediately  for  recreation  purposes.   Sites  in  the  follow- 
ing vicinities  should  be  obtained  as  soon  as  feasible: 
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About  7  acres  south  of  the  present  city  limits  and  east 

of  Pine  Avenue.   Develop  as  a  neighborhood  park-playground. 

About  7  acres  between  the  present  city  limits  and  the 
branch  paralleling  West  Carrol  Street.  Develop  as  a 
neighborhood  park-playground. 

About  7  acres  between  Craig,  North  Pine,  Self  and  Delview 
Streets.   Develop  as  a  neighborhood  park-playground. 

About  6  acres  between  South  Elementary  School  and  South 
Pink  Street.   Develop  as  a  playground. 

In  addition  to  the  above,  which  would  serve  immediate 
recreation  needs,  20  more  acres  will  be  needed  by  1985.   Sites 
are  proposed  as  follows: 

About  7  acres  in  the  northwestern  sector  of  the  planning 
area,  west  of  N.C.  274  North,  about  one-half  mile  north 
of  the  present  city  limits.   Develop  as  a  neighborhood 
park . 

About  12  acres  south  of  the  present  city  limits,  east  of 
J.C.  Dellinger  Road.   Develop  as  a  neighborhood  park. 

About  9  acres  north  of  N.C.  150,  east  of  Old  Delview 
Road.   Develop  as  passive  recreation  area. 

Also  recommended  is  joint  school-park  ownership.   The 
school-park  concept  is  used  in  developing  the  school  contiguous 
to  the  park.   In  combining  the  school-^park  facilities  not  only 
are  the  necessary  park-playground  facilities  that  complement 
the  education  and  recreational  needs  provided,  but  savings  to 
the  taxpayers  result  since  duplication  of  facilities  is  avoided. 
The  School  Board  usually  provides  restrooms  and  indoor  recrea- 
tion space,  while  the  Recreation  Department  provides  and  main- 
tains the  outdoor  recreation  space.   It  is  necessary,  however, 
that  both  agencies  work  closely  together  for  the  concept  to 
become  a  reality.   Table  3  indicates  the  recommended  school- 
park  joint  ownership. 
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School 

Park 

Owned 

Department 

Acreage 

Acreage 

5 

5-10 

10 

10-20 

15 

15-35 

TABLE  3     RECOMMENDED  SCHOOL-PARK  JOINT  OWNERSHIP 

Approxlma  te 
Public        Acreage 
School  Type   Needed 

Elementary    10-15   (1) 

Junior  High   20-30   (2) 

Senior  High   30-50   (3) 

(1)  Elementary  school  sites  should  have  a  minimum 
of  five  acres  with  an  additional  acre  for  each 
one  hundred  pupils.   An  additional  acre  per 
one  hundred  pupils  is  added  when  a  school  is 
developed  with  a  park. 

(2)  Junior  High  needs  a  minimum  of  20  acres  plus 
one  acre  per  one  hundred  students. 

(3)  Senior  High  needs  at  least  30  acres  as  a  mini- 
mum with  50  acres  being  desirable. 

Source:   National  Council  on  Schoolhouse  Construction 
and  National  Recreation  Association 

Methods  of  financing  the  acquisition  and  development  of 
recreation  areas  include:  gifts,  levying  of  an  annual  tax  (no 
more  than  ten  cents  on  each  one  hundred  dollars  of  assessed 
valuation  of  the  taxable  property  within  the  municipality  -- 
N.C.  General  Statutes),  Federal  Open  Space  Grants,  etc.  Every 
possible  means  of  developing  adequate  recreation  facilities 
should  be  utilized. 
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LIBRARY 

Cherryville  '  s  library  is  one  of  seven  branches  of  the 
Gaston  County  Library  System.   The  present  facility  was  con- 
structed in  1959  on  a  small  lot  in  the  300  block  of  East  Main 
Street.   The  building  is  modern  both  in  appearance  and  function. 
Off-street  parking  is  inadequate  as  only  a  small  area  at  the 
rear  of  the  building  (with  a  capacity  of  about  six  cars)  is 
available  for  this  purpose. 

The  library  is  staffed  by  a  full-time  librarian  and  a 
part-time  (afternoon  and  Saturday)  student  assistant.   Hours  of 
operation  are:  9-12  and  1-6  Monday,  Tuesday,  Friday  and 
Saturday;  1-6  Wednesday;  and  closed  all  day  Thursday.   The 
service  area  is  rather  extensive  with  patrons  from  the  western 
part  of  the  county  utilizing  the  library.   Also,  numerous 
Shelby  area  residents  use  the  facility.   All  patrons  have 
access  to  volumes  and  materials  located  at  the  main  library  in 
Gastonia  and  the  State  library  in  Raleigh. 

Including  renewals,  there  are  approximately  2,000  card- 
holders —  1,000  adult  and  1,000  juvenile.   There  are  an  esti- 
mated 12,000  volumes  located  in  Cherryville  (total  for  Gaston 
County  145,000  —  about  1.1  books  per  capita).   Based  on 
Cher  ryvil  le  '  s  planning  area  popoalation  of  6,528  (not  the 
library  service  area)  there  are  about  two  books  per  capita 
available  at  the  library;  estimated  circulation  --  1966, 
Cherryville  —  was  31,000.   Also  available  at  the  Cherryville 
branch  is  a  small  collection  of  records  and  film  strips.   A 
more  extensive  selection  is  available  at  the  main  library. 

Shelf  space  appears  to  be  adequate  for  the  present  book 
stock.   The  study  area  (seats  for  12  people)  and  reading  area 
are  Inadequate.   Plans  are  being  made  to  expand  the  library  by 
1980.   This  will  probably  result  in  an  addition  to  the  rear  of 
the  present  building  (presently  county-owned  and  would  eliminate 
the  off-street  parking  space). 
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Re commend at  ions 

Based  on  the  recommendations  of  the  North  Carolina  Library 
Association  and  the  North  Carolina  State  Library  Board,  a  popu- 
lation of  5,000-9,999  should  have  ready  access  to  15,000  volumes 
plus  two  books  per  capita  for  population  over  5,000.   Cherry- 
ville's  present  book  stock  falls  to  meet  this  standard  by  about 
6,000  volumes.   The  book  stock  should  be  increased  in  accordance 
with  population  growth.   Also,  an  estimate  should  be  made  of  the 
desirable  service  area  population  and  the  book  stock  should  be 
Increased  proportionately. 

The  NCLA  also  recommends  that  the  staff  size  in  the  area 
served  should  be  one  full-time  employee  for  every  3,000  people. 
Based  on  Cherryvil le ' s  planning  area  population  at  least  one 
additional  employee  is  needed  now  and  another  will  be  needed  by 
1980. 

Based  on  present  book  stock,  space  and  shelf  availability, 
lack  of  off-street  parking,  and  population  being  served,  it  is 
recommended  that  plans  be  made  immediately  and  funds  budgeted 
for  expansion  of  the  library.   Site  purchasing  should  be  made 
in  accordance  with  both  present  and  future  space  demands  — 
including  provision  of  adequate  off-street  parking  facilities. 
Also,  the  staff  should  be  increased  in  accordance  with  NCLA 
standards.   This  should  enable  the  library  to  open  nights  — 
particularly  during  school  sessions. 
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sectioia  2 

PUBLIC  IMPROVEMENTS  PROGRAM 


PUBLIC  IMPROVEMENTS  PROGRAM 
INTRODUCTION 


Cherryvil le ' s  Public  Improvements  Program  Is  comprised  of 
a  comprehensive  listing  of  physical  improvements  — •  water  and 
sewer  lines,  streets,  etc.,  —  needed  within  the  planning  area 
to  meet  present  and  anticipated  future  demands  for  public 
services.   This  listing  identifies  all  the  major  public  capital 
Improvements  that  will  be  required  during  the  twenty-year  plan- 
ning period  to  Implement  the  recommendations  of  the  community's 
Land  Development  Plan  and  Community  Facilities  Plan.   The  improve- 
ments are  related  to  present  and  anticipated  development  and 
are  assigned  a  tentative  priority  based  on  project  justifications. 

The  main  objective  of  this  program  is  to  provide  a  clear 
understanding  of  long-range  needs  in  order  to  schedule  and 
achieve  greater  and  more  efficient  service  with  economy.   By 
establishing  substantive  guidelines  upon  which  plans  may  be 
based,  officials  and  citizens  will  be  better  prepared  to  make 
the  decisions  necessary  to  achieve  the  desired  levels  of  service 
and  maintain  a  stable  growth  pattern. 

As  the  program  has  no  legal  status  its  value  Is  dependent 
upon  whether  or  not  It  is  followed  by  city  officials  and  in- 
corporated into  successive  annual  operating  budgets.   In  this 
manner,  implementation  of  the  recommended  Improvements  can  be 
more  readily  scheduled  and  obtained. 

SCOPE  AND  METHODOLOGY 

The  recommendations  contained  herein  are  based  on  surveys 
and  analyses  of  existing  services  and  facilities  and  foreseeable 
patterns  of  growth.   They  were  made  after  examination  as  to 
need  and  relative  urgency  by  the  person  or  persons  most  directly 
associated  with  the  particular  activity.   These  were  then  com- 
bined with  the  recommendations  for  Improvements  made  by  other 
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knowledgeable  officials  in  order  to  achieve  the  highest  possible 
level  of  comprehensiveness.   Final  determination  and  subsequent 
listing  of  the  needed  Improvements  was  made  after  the  City 
Manager  expressed  satisfaction  with  the  overall  program. 

The  recommendations  as  set  forth  were  then  submitted  to 
Cherryvll 1 e ' s  Planning  Board  for  review  in  order  to  determine 
whether  or  not  the  improvements  were  In  accord  with  the  various 
elements  of  the  comprehensive  plan.   The  program  was  then  for- 
warded to  the  City  Board  of  Commissioners  for  approval  (In 
principle,  subject  to  future  revision)  and  to  subsequently 
become  an  Integral  part  of  Che rryvll 1 e ' s  comprehensive  plan. 


PROJECT  DETERMINATION 

A  project  is  defined  as  a  "capital  improvement"  which  is 
self-contained  and  which  will  be  constructed  as  a  unit.  Also, 
many  projects  will  be  steps  in  the  development  of  other  projects 
or  programs.   For  example,  construction  of  water  and  sewer  lines 
should  be  scheduled  to  permit  Installation  prior  to  street  im- 
provements to  avoid  tearing  up  a  "new"  street  to  Install  util- 
ities.  Also,  In  order  to  facilitate  Improvements,  right-of-way 
acquisition  should  be  scheduled  prior  to  actual  construction. 

An  Improvement  item,  for  the  purpose  of  the  Public  Improve- 
ments Program,  Includes: 

.   new  or  expanded  physical  facilities  of  a  permanent 

character,  costing  at  least  $1,000; 

remodeling  or  replacement  of  an  existing  facility, 
costing  at  least  $1,000; 

--   the  purchase  of  land  for  community  facility,  such 
as  a  highway,  park,  etc.;  and 

items  of  equipment  which  have  a  period  of  productiv- 
ity of  at  least  five  years  and  cost  at  least  $1,000. 
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JUSTIFICATION 

Each  item  listed  within  the  Public  Improvetnent s  Program 
is  described  and  Justified  as  to  needo   Some  of  Che  descrip- 
tions are  rather  generalized  in  terms  of  location-   For  exam- 
ple, the  lack  of  paved  streets,  water  or  sewer  lines,  etc^j  in 
an  area  may  be  quite  obvious,  but  engineering  surveys  will  be 
required  prior  to  designating  definite  rights-of-way,  line 
sizes,  etc.   The  need  for  capital  improvements  was  based  on  the 
present  and  desired  level  of  services  and  is  in  accord  with  the 
Land  Development  Plan  and  the  Community  Facilities  Plan,  and 
in  the  absence  of  a  City  Engineer,  the  recommendations  of  the 
City  Manager. 


FINANCING 

Definite  cost  estimates  and  methods  of  financing  are  not 
included  in  this  program.   This  factor  was,  however,  considered 
prior  to  assigning  any  priority  to  an  improvement  and  general 
estimates  were  made  of  the  costs  of  each  item  in  order  to  facil- 
itate the  priority  listing.   Although  a  detailed  financial 
analysis  was  not  made,  the  recommended  improvements  appear  to 
be  within  Cher ryvil le ' s  ability  to  finance  them. 

It  must  be  stressed,  however,  that  no  assumption  should 
be  made  that  the  city  will  finance  wholly,  or  even  partially, 
any  improvements  beyond  Its  corporate  limits.   Although  the 
city  should  install  the  water  and  sewer  trunk  lines  which  will 
be  needed  to  serve  the  fringe  area,  this  can  most  feasibly  be 
done  by  utilizing  a  cos  t>- sharing  arrangement.   For  example,  if 
the  engineer  states  that  an  8  inch  line  would  adequately  serve 
the  development  but  a  larger  line  would  afford  service  to 
neighboring  areas,  the  larger  line  should  be  installed  with 
the  city  paying  the  overage.   (Annexation,  of  course,  would 
make  installation  the  prime  responsibility  of  the  city.) 
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PRIORITY 

Priorities  were  determined  on  the  basis  of  need  and  rela- 
tive urgency.   No  attemptj  however,  was  made  to  schedule  Im- 
provements on  a  yearly  basis  as  such  scheduling  can  be  made 
only  after  thorough  analysis  of  Cherryvil le ' s  financial  situ^ 
ation.   In  addition,  it  may  be  determined  that  particular 
improvements  might  be  warranted  prior  to  the  assigned  target 
date  . — .  if  done  on  a  yearly  basis  —  resulting  in  postponing 
or  rescheduling  other  improvements.   Therefore,  the  Public 
Improvements  Program  will  schedule  rather  generalized  five-year 
groupings  —  1968-73,  1973-78,  1978-83  and  1983-88,   This  method 
facilitates  future  revisions  by  programming  in  accordance  with 
the  comprehensive  plan.   However,  the  most  urgently  needed 
projects  are  listed  accordingly  within  each  five-year  grouping. 
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1967  -  1973 


^ 


PUBLIC  IMPROVEMENTS  PROGRAM 


IMPROVEMENTS 
1967  —  1973 

Among  the  most  urgent  needs  within  the  Cherryville  plan- 
ning area  is  revi tal iza tion  of  the  central  business  district. 
Although  specific  recommendations  for  such  an  undertaking  are 
beyond  the  scope  of  the  Public  Improvements  Program,  it  should 
be  noted  that  numerous  proposals  for  strengthening  the  water, 
sewer  and  street  systems,  modernization  of  the  city's  fleet 
equipment,  and  certain  other  recommended  improvements  can  be 
associated  with  attempts  to  initiate  this  action.   Hopefully, 
private  Interests  will  follow  the  city's  example  and  "redevelop' 
their  downtown  properties  accordingly. 

(The  1967-73  grouping  Includes  several  improvements  tenta- 
tively scheduled  for  construction  during  the  1967-68  annual 
operating  budget  period;  that  is  why  the  first  grouping  will 
be  of  six  years  duration.) 


WATER 

The  construction  of  a  500,000  gallon  elevated  water  stor- 
age tank  in  the  vicinity  of  the  West  Academy  S tree t-S Igmon 
Street  Intersection  Is  needed  to  increase  overall  water  storage 
capacity  and  help  Increase  pressure  and  reduce  fluctuations  in 
the  western  sector  of  the  distribution  system. 

The  construction  of  an  additional  transmission  main  will 
help  close  the  primary  trunk  loops,  thereby  providing  a  better 
flow  distribution,  reducing  pressure  fluctuations,  improving 
flow  from  the  plant,  and  providing  Increased  fire  protection  to 
principal  commercial  and  industrial  areas.   The  needed  main  Is: 
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— —   A  12  Inch  transmission  main  from  the  plant  westward 
along  Tot  Delllnger  Road,  southward  along  John  Quinn 
Road,  westward  along  Sixth  Street  (crossing  N.C.  274 
North)   to  North  Dixie  Street,  southward  along  North 
Dixie  Street,  eastward  along  West  Fourth  Street, 
southward  along  Elm  Street  and  eastward  along  West 
Main  Street  to  the  existing  10  Inch  main. 

Two  water  mains  are  needed  to  Improve  flow  and  pressure 
conditions  and  serve  developing  (predominantly  industrial) 
areas  In  the  western  sector.   These  are: 

—  A  12  inch  main  from  the  proposed  12  Inch  main  at  Elm 
Street  westward  along  West  Main  Street  to  the  exist- 
ing 12  inch  main. 

--   A  12  inch  main  from  the  proposed  12  Inch  main  at  Elm 
Street  westward  along  West  Church  Street,  southward 
along  SR  1426,  and  eastward  along  West  Academy  Street 
to  the  existing  12  inch  main. 

Needed  to  provide  water  to  both  existing  and  anticipated 
development  (predominantly  residential  at  present)  in  the 
ea  stern  area  1 s : 

—  An  8  Inch  main  from  the  existing  N.C.  150  East  10 
inch  line  eastward  along  N.C.  150  to  SR  1630  (which 
Intersects     with  N.C.  150  approximately  600  feet 
beyond  the  planning  area  boundary);  thence  westward 
along  SR  1630  and  N.C.  277  (East  Main  Street)  to  the 
existing  East  Main  Street  8  inch  main. 

Several  water  mains  are  needed  to  improve  flow  and  pres- 
sure conditions  In  the  west-central  part  of  the  system.   These 
would  help  provide  better  service  to  the  main  industrial  area 
as  veil  as  developed  residential  areas.   The  mains  are: 

--   An  8  Inch  main  from  the  proposed  N.C.  150  West  12  Inch 
main  sou thwe s tward  along  Grove  Road  thence  southward 
along  Lester  Street  to  the  proposed  West  Academy 
Street  12  Inch  main. 

—  An  extension  of  the  existing  Westgate  Subdivision  8 
inch  main  southeastward  to  a  proposed  Old  Post  Road 
8  inch  main. 
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--   A  6  inch  main  extended  from  N.C.  150  West  southward 
along  Putnam  Street  to  the  railroad  right-of-way, 
westward  along  the  right-of-way  for  approximately  300 
feet,  and  southward  to  the  Wert  Street  6  inch  main. 

— .   A  6  inch  main  extended  from  the  proposed  Putnam  Street 
6  inch  main  eastward  along  West  Second  Street  to  the 
existing  6  inch  main. 

—  A  6  inch  main  extended  from  the  West  Academy  Street 
12  inch  main  southward  along  Styers  Street  to  the 
West  Ballard  Street  6  inch  main.   Also  extend  the 
existing  Styers  Street  6  inch  main  southward  to  a 
proposed  Old  Post  Road  8  inch  main. 

--   A  6  inch  main  extended  from  the  West  Academy  12  inch 
main  at  Vivian  Street  eastward  along  West  Academy 
Street  to  the  existing  6  inch  main. 

Several  mains  are  needed  in  the  East  Elementary  School 
area  to  reduce  pressure  fluctuations  and  provide  better  flow 
distribution.   These  mains  would  serve  both  developed  and 
developing  residential  areas. 

— .   Extend  a  6  inch  main  from  the  East  Academy  Street  6 
inch  main  at  South  Jacobs  Street  eastward  along  East 
Academy  Street  to  the  existing  6  inch  main. 

Extend  a  6  inch  main  from  the  East  Academy  Street  6 

inch  main  southward  along  Bates  Street  and  eastward 
along  Bills  Avenue  to  the  existing  6  inch  main. 

—  Extend  a  6  inch  main  from  the  Bills  Street  6  inch 
main  eastward  along  Hawthorne  Street  to  the  existing 
5  inch  main. 

Extend  a  6  inch  main  from  the  Bills  Street  6  inch 
main  southward  along  Kent  Avenue  and  eastward  to  the 
Spring  Street  6  inch  main. 

Needed  to  provide  better  flow  distribution  is: 

Extension  of  the  Hicks  Street  6  inch  main  northward 
to  the  Sixth  Street  6  inch  main. 
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Needed  to  provide  vater  service  to  existing  residential 
development  in  the  South  Elementary  School  vicinity  are: 

—  An  8  Inch  main  from  the  6  Inch  South  Pink  Street 
main  southward  along  South  Pink  Street  to  a  proposed 
N.C.  274  South  12  Inch  main. 

—  A  6  inch  main  from  the  South  Mountain  Street  6  inch 
main  eastward  and  southeastward  along  South  Chavis 
Drive  to  the  proposed  South  Pink  Street  8  inch  main. 

~   A  6  inch  main  from  the  proposed  South  Chavis  Drive 
6  inch  main  southeastward  along  Clyde  Street  to  the 
proposed  South  Pink  Street  8  inch  main. 

Needed  to  improve  flow  distribution  In  an  existing  resi- 
dential development  is: 

—  A  6  inch  main  from  the  Delview  Street  6  inch  main 
westward  along  Sunset  Road  to  the  existing  6  inch 
main . 


Three  mains  are  needed  to  provide  water  service  to 
developed  residential  areas.   These  are: 

A  6  inch  main  from  the  proposed  N.C.  150  East  8  inch 
main  northward  along  Dale  Drive  to  its  end,  eastward 
to  Berry  Street  to  the  proposed  N.C.  150  8  inch  main. 

—   A  6  inch  main  from  the  proposed  N.C.  150  East  8  inch 
main  northward  and  northeastward  along  Pen  Street  and 
southeastward  and  southward  along  Loop  Road  to  the 
proposed  N.C.  150  8  inch  main. 

A  6  inch  main  from  the  proposed  Loop  Road  5  inch  main 

eastward  along  Gay  Street  to  its  end  and  southward  to 
the  proposed  N.C.  150  East  8  inch  main. 

Clear  well  storage  at  the  plant  should  be  increased  by 
500,000  gallons  during  the  1972-73  period  to  supplement 
existing  storage  facilities. 
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SEWER 

The  major  need  Involving  improvements  to  the  sewerage 
system  during  the  1967-73  period  consists  of  a  general  strength- 
ening of  the  in-city  system  and  providing  developing  residential 
areas  in  close  proximity  to  the  city  limits  access  to  the 
municipal  system.   Needed  improvements  are: 


An  8  inch  sewer  line  extended  southwestward  along 
Grove  Road  from  N.C.  150  West  to  Lester  Street 
(which  connects  Grove  Road  and  West  Academy  Street); 
thence  southwestward  with  a  10  inch  line  along 
Lester  Street  crossing  West  Academy  Street  and  con- 
tinuing to  the  existing  12  inch  line.  (Western  area) 

An  8  inch  sewer  line  extended  eastward  from  the 
existing  8  inch  line  on  "West"  Ridge  Street  along 
Ridge  Street  for  approximately  600  feet;  also,  an 
8  inch  sewer  line  northward  along  the  rear  property 
lines  of  lots  on  the  west  side  of  John  Quinn  Road 
and  continuing  along  an  unnamed  creek  to  the  existing 
10  inch  line.   (Northern  area) 

An  8  inch  sewer  line  extended  northward  from  a  point 
approximately  1,000  feet  north  of  Ridge  Street  along 
John  Quinn  Road  for  approximately  1,000  feet;  thence 
eastward  to  the  existing  10  inch  line.  (Northern  area) 

Extension  of  the  existing  8  inch  Chavis  Street  sewer 
line  southeastward  to  South  Pink  Street.  (Southern 
area) 

Extension  of  the  existing  8  inch  Clyde  Street  sewer 
line  southward  to  South  Pink  Street.  (Southern  area) 

Construction  of  a  12  inch  outfall  southward  and  west- 
ward from  N.C.  150  west  of  Loop  Road  along  unnamed 
creeks  to  the  Heavner  sewage  lagoon.   (Western  area) 

Extension  of  an  8  inch  sewer  line  eastward  from  the 
drainage  area  boundary  at  Rudisill  Street  along  N.C. 
277  to  the  proposed  12  inch  outfall.   (Eastern  area) 

Extension  of  an  8  inch  sewer  line  eastward  from  the 
drainage  area  boundary  at  Rudisill  Street  along  N.C. 
150  to  the  proposed  12  inch  outfall.   (Eastern  area) 
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Extension  of  an  8  inch  sewer  line  southward  from  the 
drainage  area  boundary  to  the  proposed  N.C.  150  East 
line  via  the  following  routes."  along  the  rear  property 
lines  of  lots  on  the  west  side  of  Dale  Drlvej  along 
the  rear  property  lines  of  properties  fronting  Dale 
Drive  on  the  west  and  Berry  Street  on  the  east;  along 
the  rear  property  lines  of  properties  fronting  Berry 
Street  on  the  west  and  Pen  Street  on  the  east|  and 
along  the  rear  property  lines  of  properties  fronting 
Pen  Street  on  the  west  and  Loop  Road  on  the  east. 
Also  extend  an  8  inch  sewer  line  from  Loop  Road  along 
Gay  Stre,et  to  the  proposed  12  inch  outfall. 
(Eastern  area) 

Extension  of  an  8  inch  sewer  line  southeastward  from 
the  drainage  area  boundary  along  the  rear  property 
lines  of  properties  fronting  the  northeast  segment  of 
Loop  Road  to  the  proposed  10  inch  outfall. 
(Eastern  area) 

Extension  of  an  8  inch  sewer  line  eastward  from  SR 
1426  along  West  Academy  Street  to  the  proposed  10 
inch  outfall.   (Western  area) 

Extension  of  an  8  inch  sewer  line  eastward  along  West 
Academy  Street  from  the  proposed  10  inch  outfall  for 
approximately  600  feet.   (Western  area) 

Extension  of  an  8  inch  sewer  line  westward  along  West 
Academy  Street  from  the  existing  10  inch  outfall  for 
approximately  600  feet.   (Western  area) 

Extension  of  an  8  inch  sewer  line  westward  from 
Howell  Street  along  N.C.  150  West  to  the  10  inch 
outfall.   (Western  area) 

Extension  of  an  8  inch  sewer  line  southeastward  from 
East  Main  Street  along  N.C.  277  for  approximately  800 
feet;  thence  southwe stward  along  an  unnamed  creek  to 
the  proposed  12  inch  outfall.  Also  extend  an  8  inch 
line  southeastward  from  N.C.  277  line  along  N.C.  277 
for  approximately  800  feet.  (Eastern  area) 

Extension  of  an  8  inch  sewer  line  westward  from  N.C. 
277  along  East  Main  Street  to  the  proposed  12  inch 
outfall.   (Eastern  area) 

Extension  of  an  8  inch  line  westward  from  the  vicinity 
of  Black's  Grill  along  N.C.  150  East  to  the  proposed 
12  inch  outfall.   (Eastern  area) 
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STREETS 

All  recommendations  for  street  improvements  are  those 
which  are  needed  to  facilitate  the  present  and  anticipated 
vehicular  traffic  flow.   The  improvements  should  include  any 
widening  necessary  to  conform  to  State  and  local  standards 
and  should  also  be  programmed  (where  applicable)  in  conjunction 
with  needed  water  and/or  sewer  line  improvements.   The  recom- 
mendations are: 

—  Widen  Church  Street  (N.C.  150)  for  its  entire  length 
and  provide  left  turn  lanes  at  major  intersections 
(Cherry  Street,  Pink  Street,  Mountain  Street  and  Elm 
Street) . 

—  Widen  Ridge  Street  from  John  Quinn  Road  to  N.C.  274. 
Widen  Cherry  Street  from  N.C.  150  to  East  Main  Street. 

—  Widen  and  pave  West  Academy  Street  from  Vivian  Street 
to  SR  1426. 

—  Extension  of  Houser  Street  eastward  to  Roy  Eaker  Road. 

--   Extension  of  an  unnamed  street  (south  of  and  parallel- 
ing East  Sixth  Street)  eastward  to  North  Pink  Street. 

—  Widening  and  extending  West  First  Street  westward  to 
Styer s  Street . 

—  Extension  of  Rudisill  Street  southwe s twar d  to  Pine 
Avenue . 

In  addition  to  the  above,  certain  streets  are  to  be 
improved  (widened  and/or  paved)  in  accordance  with  the  city's 
street  improvement  program.   They  are  listed  below: 

Pine  Avenue  Mauney  Street  North  Dixie  Street 

Benja  Black  Drive  West  Ballard  Avenue  Clayton  Street 

Connector  between  Sigmon  Street  East  Drive 

James  Street  and  Webb  Street  Pen  Street 

Cherry  Street  Wert  Street  Loop  Road 

Dalton  Street  Sunset  Road  Gay  Street 

North  Chavis  Drive  Self  Street  Grove  Road 

Linwood  Avenue  The  last  block  of  Lester  Street 

Bond  Street  North  Pine  Street 
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A  major  need  is  an  outer  loop.   As  this  will  be  predomin- 
antly a  State  Highway  Commission  project  no  estimate  can  be 
made  at  this  time  in  relation  to  right-of-way  acquisition  and 
construction  dates.   However,  based  on  existing  and  anticipated 
development  patterns  and  current  traffic  flow,  top  priority 
should  be  assigned  to  the  southern  segment  —  extending  south- 
westward  from  N.C.  150  East  to  N.C.  27A  South  with  a  grade 
separation  at  the  railroad  tracks  between  N.C,  150  and  N.C.  277. 
Construction  of  this  portion  and  improvements  to  Cherry  Street 
would  help  remove  truck  traffic  now  going  through  the  central 
business  district. 

Other  needed  improvements,  including  equipment  additions 
and  replacements,  are  as  follows: 

—  Replace  two  dump  trucks  every  two  years  —  to 
minimize  operating  expenses.   (Street  Department) 

—  Obtain  land  for  and  construction  of  city-owned 
electric  substation  (in  the  vicinity  of  the  Styers 
Street-West  Academy  Street  intersection)  —  to 
facilitate  upgrading  of  the  system  from  2,400  volts 
to  4,160  volts.   (Electric  Department) 

—  Pave  city  garage  parking  area  --  to  facilitate 
storage  of  equipment  and  materials.   (City  Garage) 

—  If  a  city-county  landfill  operation  does  not  mater- 
ialize by  1969,  the  city  should  acquire  a  site  within 
the  confines  of  Gaston  County  and  develop  as  a  sani- 
tary landfill  ■ — ■  to  replace  present  site  which  poses 
a  maintenance  and  health  problem  and  which  is  located 
in  neighboring  Cleveland  County.   (Sanitation 

Depar  tment ) 

—  Replace  existing  bulldozer  upon  initiation  of  new 
landfill  operations  --  to  minimize  operating  expenses. 
(If  present  landfill  operation  continues,  the  bull- 
dozer should  be  replaced  during  the  1973-78  period.) 
(Sanitation  Department) 

—  Replace  1958  street  sweeper  --  to  minimize  operating 
expenses.   (Sanitation  Department) 
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Replace  1961  load  packer  -^-  to  minimize  operating 
expenses,   (Street  Department) 

Replace  1947  tanker  --  to  meet  Undervr i ter s ' 
recommendations.   (Fire  Department) 

Construct  firing  range  at  the  Ballard  Sewage  Lagoon 
site  —  to  provide  needed  training  facilities. 
(Police  Department) 

Purchase  two  new  mobile  (car-mounted)  radio  units 
and  one  replacement  hand  radio  unit  —  to  modernize 
present  equipment  inventory.   (Police  Department) 

Replace  two  patrol  cars  annually  —  to  minimize 
operating  expenses.   (Police  Department) 

Add  door  to  south  side  of  jail  to  permit  prisoners 
to  be  brought  in  under  private  and  controlled 
conditions.   Also,  add  office  space  to  present  City 
Hall  building  (northwest  corner)  to  provide  needed 
additional  office  space  for  the  Police  Department 
and  City  Hall. 

Surface  interior  drives  and  construct  fountain  at 
cemetery  --   to  complete  current  improvements  program. 
( Ceme  tery ) 

Purchase  and  install  playground  apparatus  (slides, 
swings,  etc.)  at  South  Mountain  Street  playfield  —  to 
supplement  existing  recreation  facilities. 
(Recreation  Department) 

Construct  a  community  center  (auditorium-gym,  kitchen, 
meeting  rooms,  administrative  offices)  at  Cherryville 
Park  • —  to  supplement  existing  recreation  area's 
facilities.   (Recreation  Department) 

Purchase  and  develop  as  neighborhood  parks-playgrounds 
about  7  acres  south  of  the  present  city  limits  and 
east  of  Pine  Avenue  and  about  6  acres  between  the 
present  city  limits  and  the  branch  paralleling  West 
Carroll  Street.   Both  are  needed  to  serve  recreation 
needs  of  their  respective  areas.   (Recreation 
Depar tmen  t  ) 
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1973- 1978 


^ 


PUBLIC  IMPROVEMENTS  PROGRAM 


IMPROVEMENTS 
1973  —  1978 


WATER 

Several  mains  are  needed  to  provide  water  service  to 
developed  and  developing  residential  areas  in  the  southern 
sector  of  Cherryville.   The  mains  will  not  only  reinforce  the 
existing  grid  system  but  will  also  provide  the  framework  for 
water  distribution  to  those  outside  areas  that  have  a  high 
development  potential.   The  needed  mains  are: 

—  A  12  inch  main  from  the  South  Mulberry  Street  elevated 
tank  line  southward  along  South  Mulberry  Street  and 
N.C.  274,  northeastward  along  Mauney  Road,  northward 
along  Hallman  Road  and  Cherry  Street  (as  if  extended) 
to  the  existing  16  inch  main. 

—  An  8  inch  main  from  Kenwood  Street  southeastward  along 
Hallman  Road  to  the  proposed  12  inch  main. 

—  An  8  inch  main  southward  from  the  proposed  South 
Mulberry  Street  12  inch  main  along  Old  Post  Road  to 
Mary's  Grove  Road. 

—  An  8  inch  main  southward  from  the  proposed  Old  Post 
Road  8  inch  main  along  Mary's  Grove  Road  to  SR  1423. 

—  An  8  inch  main  from  the  proposed  Mary's  Grove  8  inch 
line  eastward  along  Lakeview   Drive  to  its  end. 

—  A  6  inch  main  from  the  West  Academy  Street  8  inch  main 
southward  along  Mauney  Street  to  the  West  Ballard 
Street  6  inch  main. 

A  6  inch  main  from  the  terminus  of  the  existing  North 

Chavis  Drive  6  inch  main  eastward  to  the  proposed 
South  Pink  Street  8  inch  main. 

—  A  6  inch  main  from  the  terminus  of  the  existing  South 
Jacobs  Street  6  inch  main  southward  along  South 
Jacobs  Street  to  the  proposed  North  Chavis  Drive  6 
inch  main. 

A  6  inch  main  from  the  proposed  N.C.  274  South  12 
inch  main  sou thwe s tward  along  Beam  Street,  southeast- 
ward along  Allen  Street  and  northeastward  along  Mauney 
Street  to  the  proposed  N.C.  274  12  inch  main. 
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Two  mains  are  needed  to  provide  water  service  to  the 
developing  (predominantly  residential)  northeastern  area.  These 
would  serve  both  existing  and  anticipated  development  and  pro- 
vide the  framework  for  general  water  distribution  within  this 
sector.   The  needed  mains  aret 

An  8  inch  main  from  the  16  inch  main  at  Tot  Bellinger 
Road  eastward  along  Roberts  Road  and  southward  along 
Roy  Eaker  Road  to  the  16  inch  main. 

—  Extension  of  the  existing  Roy  Eaker  Road  6  inch  main 
northeastward  to  the  existing  16  inch  main. 

Several  mains  are  needed  in  the  Junior  High  School  vicin- 
ity to  serve  existing  and  anticipated  development  and  to 
improve  the  general  flow  distribution  and  reduce  pressure 
fluctuations.  These  are: 

A  6  inch  main  from  the  proposed  North  Dixie  Street 
12  inch  main  southward  along  North  Dixie  Street  to 
the  existing  6  inch  main. 

—  A  6  inch  main  from  the  proposed  North  Dixie  Street 
12  inch  main  westward  and  southward  along  "West" 
Pine  Street  to  the  existing  North  Pine  Street  6  inch 
ma  in  . 

A  6  inch  main  from  the  North  Pink  Street  8  inch  main 
at  Ridge  Street  northward  along  North  Pink  Street 
for  approximately  1,100  feet  and  westward  to  the 
proposed  John  Qulnn  Road  12  inch  main. 

The  following  mains  will  provide  the  framework  for  water 
distribution  to  developing  areas  in  the  northwestern  sector  of 
Cherryville ' s  planning  area: 

An  8  inch  main  from  the  proposed  12  inch  main  at 
John  Quinn  Road  westward  along  Ridge  Street,  northward 
along  N.C.  27A  North,  northeastward  along  Black  Road 
and  eastward  along  Oak  Grove  Road  to  the  proposed  12 
inch  main. 
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—  An  8  inch  main  from  the  Delvlew  Street  6  inch  main 
northwestward  along  Delview  Road,  northward  along 
Eaker  Drive  for  approximately  3,200  feet,  and  east- 
ward to  the  proposed  N.C.  274  North  8  inch  main. 

--   A  6  inch  main  from  the  terminus  of  the  existing 
Lawson  Street  6  inch  main  northward  along  Lawson 
Street  to  its  end,  westward  to  Watts  Street  and 
southward  along  Watts  Street  to  the  existing  6 
Inch  main. 

—  A  6  inch  main  from  the  terminus  of  the  Oak  Grove 
Drive  6  inch  main  northward  for  approximately  370 
feet,  westward  for  about  200  feet  and  southward 
along  East  Hill  Road  to  the  proposed  N.C.  274 
North  8  inch  main. 

Needed  to  provide  residential  service  and  improve  flow 
and  pressure  conditions  in  the  western  area  is: 

A  6  inch  main  from  the  proposed  N.C.  150  West  12 
inch  main  southward  along  Howell  Street  to  the 
proposed  railroad  right-of-way  6  inch  main. 

Needed  to  provide  residential  service  and  improve  flow 
and  pressure  conditions  in  the  eastern  area  is: 

—  A  6  inch  main  from  the  proposed  N.C.  277  8  inch 
main  northward  (from  the  intersection  of  N.C.  277 
and  SR  1631)  along  SR  1631  to  the  proposed  SR  1630 
8  inch  main. 


SEWER 

During  the  second  stage  (1973-78)  of  the  twenty-year 
public  improvements  program  Ballard  Lagoon  will  need  additional 
pretreatment  of  wastes  prior  to  entering  the  lagoon.   This  will 
necessitate  expansion  of  the  mechanized  aeration  basin  by  about 
.5  mgd  and  should  occur  by  1974. 

In  addition,  the  in-city  sewerage  system  should  continue 
to  be  expanded  and  strengthened  and  lines  should  be  installed 
to  outlying  areas  that  are  developing  in  a  residential  charac- 
ter.  Line  recommendations  are: 
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An  8  Inch  sewer  line  extending  westward  from  Brown 
Street  along  N.C.  150  West  to  the  proposed  Grove 
Road  8  inch  line  with  an  8  inch  extension  continuing 
to  the  drainage  area  boundary  on  N.C  150. 
(Western  area) 

Extend  existing  8  inch  South  Mountain  sewer  line 
southward  for  approximately  1,100  feet.  (Southern  area) 

Extend  existing  8  inch  South  Pink  Street  sewer  line 
southward  to  N.C.  274  South.   (Southern  area) 

Construction  of  a  12  inch  outfall  northward  from  the 
existing  8  inch  sewer  line  at  the  Houser  Street  Park, 
paralleling  the  existing  10  inch  outfall,  to  the 
proposed  15  inch  outfall.   (Northern  area) 

Construction  of  a  10  inch  outfall  northward  from  the 
proposed  N.C.  150  West  12  inch  outfall  along  an  un- 
named creek  for  approximately  2,600  feet. 
(Northeastern  area) 

Construction  of  a  10  inch  outfall  eastward  from 
Carolina  Freight  along  an  unnamed  creek  to  the  pro- 
posed 10  inch  outfall.   (Eastern  area) 

Construction  of  an  8  inch  sewer  line  southward  from 
the  city  limits  at  Old  Post  Road  along  an  unnamed 
creek  for  approximately  1,600  feet,  then  continue  with 
a  10  inch  outfall  southward  along  an  unnamed  creek  to 
the  Ballard  sewage  lagoon.   (Southwestern  area) 


STREETS 

Hopefully,  during  the  1973-78  period  the  "second  stage" 
of  the  proposed  outer  loop  can  be  constructed.   This  would 
consist  of  the  northeastern  segment  --  N.C.  150  East  to  N.C. 
274  North  --  and  would  assist  in  removing  north  and  south  bound 
traffic  from  East  Church  Street  (N.C.  150), 

Other  needed  street  Improvements  recommended  for  construc- 
tion during  this  period  are  listed  below: 
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—  Widen  and  pave  balance  of  Cherry  Street  and  extend 
southwaftrd  to  Hallman  Road. 

~   Extend  East  Academy  Street  eastward  to  proposed 
Cherry  Street. 

—  Extend  Craig  Street  eastward  to  North  Mountain  Street, 

—  Extend  Edgemont  Street  (Old  Post  Road)  eastward  to 
South  Pink  Street. 

—  Extend  West  Main  Street  westward  to  Styers  Street. 


Other  needed  Improvements,  including  equipment  additions 
and  replacements,  are  as  follows: 

—  Replace  two  dump  trucks  every  two  years  —  to  minimize 
operating  expenses.   (Street  Department) 

—  Replace  bucket  truck  ~  to  minimize  operating 
expenses.   (Electric  Department) 

—  Replace  1965  load  packer  —  to  minimize  operating 
expenses.   (Sanitation  Department) 

—  Replace  two  patrol  cars  annually  —   to  minimize 
operating  expenses.   (Police  Department) 

—  Purchase  and  develop  as  a  neighborhood  park-play- 
ground about  7  acres  between  Craig,  North  Pine,  Self 
and  Delview   Streets.   Also  purchase  and  develop  as 

a  playground  about  5  acres  between  the  South  Elementary 
School  and  South  Pink  Street.   Both  are  needed  to 
supplement  existing  facilities  and  to  serve  recrea- 
tion needs  of  their  respective  areas. 
(Recreation  Department) 
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1978  - 1983 


*    PUBLIC  IMPROVEMENTS  PROGRAM 


IMPROVEMENTS 
1978  —  1983 


To  provide  vater  service  to  an  expanding  residential  area 
In  the  southern  sector,  the  following  mains  are  needed: 

~   A  6  Inch  main  along  the  entire  route  of  the  Lakevlew 
Drive  "loop"  tying  into  the  proposed  Lakevlew  Drive 
8  inch  main. 

--   A  6  inch  main  from  the  proposed  Mary's  Grove  Road 

8  inch  main  westward  along  SR  1424,  southward  along 
SR  1422  and  eastward  along  SR  1423  to  the  proposed 
Mary's  Grove  Road  8  Inch  main. 

—  A  5  inch  main  from  the  proposed  SR  1423  6  inch  main 
southward  along  SR  1422  to  the  planning  area  boundary, 
eastward  along  the  planning  area  boundary  to  Mary's 
Grove  Road  and  northward  along  Mary's  Grove  Road  to 
the  proposed  8  inch  main. 

—  An  8  inch  main  from  the  proposed  Old  Post  Road  8  Inch 
main  at  South  Elm  Street  southward  along  South 
Mulberry  Street,  eastward  along  Llnwood  Avenue  and 
southeastward  along  Bond  Street  to  a  proposed  J.C. 
Dellinger  Road  8  inch  main. 

Water  mains  needed  to  strengthen  the  distribution  system 
serving  existing  residential  developments  are: 

—  A  6  inch  main  from  the  proposed  West  Second  Street  6 
inch  main  southward  along  Ray  Street  and  westward 
along  the  railroad  right-of-way  to  the  proposed 
Putnam  Street  6  inch  main. 

—  A  6  inch  main  from  the  North  Mulberry  Street  6  inch 
main  westward  along  Clayton  Street  to  the  proposed 
North  Dixie  Street  12  inch  main. 

A  6  inch  main  from  the  terminus  of  the  Pine  Avenue 

6  inch  main  southward  along  Pine  Avenue  to  the 
proposed  Mauney  Road  12  inch  main. 
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The  following  mains  are  needed  to  provide  the  framework 
for  water  distribution  in  the  northwestern  sector.   These  will 
serve  existing  development  (predominantly  residential)  and 
provide  service  to  developing  areas: 

—  A  6  inch  main  from  the  proposed  Delview  Road  8  Inch 
main  northward  along  Delview  Drive  to  its  end  and 
eastward  to  the  proposed  Eaker  Drive  8  inch  main. 

—  A  6  inch  main  from  the  proposed  Eaker  Drive  8  inch 
main  eastward  along  Johnson  Lane  to  the  proposed 
Delview  Drive  5  inch  main. 

—  A  6  inch  main  from  the  proposed  Delview  Road  8  inch 
main  along  the  entire  length  of  Eaker  Circle  tying 
back  into  the  proposed  Delview  Road  8  inch  main. 

--   A  6  Inch  main  from  the  proposed  Delview  Road  8  inch 
main  northward  along  Gold  Street  (as  if  extended) 
for  approximately  800  feet,  westward  to  Blue  Street 
(as  if  extended)  and  southward  along  Blue  Street  to 
the  proposed  Delview  Road  8  inch  main. 

—  A  6  inch  main  from  the  proposed  Gold  Street  6  inch 
main  westward  along  Lily  Street  (as  if  extended)  to 
an  unnamed  street  and  southward  along  the  unnamed 
street  to  the  proposed  Delview  Road  8  inch  main. 


SEWER 

The  following  improvements  are  needed  to  serve  residential 
areas  that  are  now  developing  (1978-83).  Growth  within  these 
areas  is  not  expected  to  occur  at  a  rapid  rate,  but  such  devel- 
opment as  does  take  place  should  be  encouraged  to  come  in  close 
proximity  to  "built  up"  areas  in  order  to  realize  maximum  usage 
for  the  lines. 

Also,  it  is  possible  that  improvements  to  Simpson  and 
Heavner  lagoons  will  be  required  in  order  to  adequately  serve 
residential  and  limited  industrial  needs  after  1980.   These 
improvements  will  involve  pretreatment  by  the  mechanized  basin 
method  and/or  additional  lagoon  area. 
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Recommendations  for  additional  lines  are  as  follows: 

—  An  8  inch  sever  line  eastward  from  Brown  Street  along 
N.C.  150  West  to  the  10  inch  outfall.   (Western  area) 

—  An  8  inch  sewer  line  southward  from  the  present  end 
of  Brown  Street,  along  Brown  Street  to  the  proposed 
N.C.  150  West  8  inch  line.   (Western  area) 

—  An  8  inch  sewer  line  eastward  from  SR  1A26  along 
Grove  Road  to  the  proposed  10  inch  outfall. 
(Western  area) 

—  An  8  inch  sewer  line  westward  from  the  Mary's  Grove 
Road  development  along  an  unnamed  creek  to  the 
proposed  10  inch  outfall.   (Southwestern  area) 

~   Construction  of  a  15  inch  outfall  northward  from  the 
present  terminus  of  the  12  inch  outfall  at  the  plan- 
ning area  boundary  and  John  Quinn  Road,  paralleling 
the  existing  line,  to  the  Simpson  lagoon. 
(Northern  area) 

—  Construction  of  a  12  inch  outfall  northeastward  along 
the  east  side  of  N.C.  274  North  paralleling  the  exist- 
ing 10  inch  outfall,  to  the  proposed  15  inch  outfall. 
(Northern  area) 

—  An  8  inch  sewer  line  northward  along  the  Junior  High 
School's  west  property  line  to  an  unnamed  creek; 
thence  eastward  along  the  creek  to  the  10  inch  out- 
fall.  (Northern  area) 

—  An  8  inch  sewer  line  sou thwe s tward  from  the  planning 
area  boundary  along  the  rear  property  lines  of 
properties  on  the  east  side  of  Roy  Eaker  Road  to  the 
proposed  10  inch  outfall.   (Northeastern  area) 

--  Construction  of  a  10  inch  outfall  northeastward  from 
the  planning  area  boundary  along  an  unnamed  creek  on 
the  east  side  of  Roy  Eaker  Road,  crossing  Roberts 
Road;  thence  northwestward  along  an  unnamed  creek  on 
the  north  side  of  Roberts  Road  to  the  Simpson  sewage 
lagoon.   (Northeastern  area) 
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STREETS 

Improvements  to  the  street  system  during  1978-83  involve 
completion  of  the  third  segment  of  the  outer  loop  —  that 
portion  in  the  southwest  between  N.C.  274  South  and  N.C.  150 
West. 

Relatively  minor  improvements  needed  are: 

—  Extend  North  Pink  Street  northward  to  John  Quinn 
Road  (a  distance  of  approximately  2,000  feet). 

—  Connect  Dale  Drive  and  Berry  Street. 


Other  needed  improvements,  including  equipment  replace- 
ments and  additions,  are  as  follows: 

—  Replace  two  dump  trucks  every  two  years  --  to 
minimize  operating  expenses.   (Street  Department) 

—  Replace  1968  load  packer  —  to  minimize  operating 
expenses.   (Sanitation  Department) 

—  Replace  1970  street  sweeper  —  to  minimize  operating 
expenses.   (Sanitation  Department) 

—  Replace  1970  load  packer  —  to  minimize  operating 
expenses.   (Sanitation  Department) 

—  Replace  1958  pumper  —  to  meet  Underwriters' 
recommendations.   (Fire  Department) 

—  Replace  tvo  patrol  cars  annually  --  to  minimize 
operating  expenses.   (Police  Department) 

—  Purchase  and  develop  as  neighborhood  parks  about  7 
acres  lying  west  of  N.C.  274  North  and  about  one-half 
mile  north  of  the  present  city  limits  and  about  12 
acres  south  of  the  present  city  limits  and  east  of 
J.C.  Dellinger  Road.   Needed  to  supplement  existing 
facilities  and  to  serve  recreation  needs  of  their 
respective  areas.   (Recreation  Department) 
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1983-1988 


*  PUBLIC  IMPROVEMENTS  PROGRAM 


IMPROVEMENTS 
1983  —  1988 


The  following  recommendations  involve  installation  of 
water  mains  necessary  for  general  reinforcement  of  the  grid 
system.   These  lines  will  strengthen  the  system  now  serving 
developed  areas  and  will  provide  developing  areas  (predomin- 
antly residential)  with  access  to  the  municipal  water  system. 

--   Extend  the  existing  Sunset  Road  6  inch  main  westward 
from  its  present  terminus  to  the  proposed  Brown 
Street  6  inch  main. 

—  A  6  inch  main  from  the  proposed  N.C.  150  West  12  inch 
main  northward  along  Brown  Street  (as  if  extended)  to 
the  proposed  Delview  Road  8  inch  main  tying  in  approx- 
imately 470  feet  southeast  of  the  Delview  Road-Eaker 
Drive  intersection. 

—  An  8  inch  main  from  the  proposed  SR  1426-West  Academy 
Street  12  inch  main  southward  along  SR  1426  and 
northeastward  along  Old  Post  Road  to  the  proposed  Old 
Post  Road  8  inch  main. 

—  An  8  inch  main  from  the  proposed  South  Mulberry  Street 
12  inch  main  southward  along  J.C.  Dellinger  Road  and 
westward  to  Mary's  Grove  Road. 

—  An  8  inch  main  eastward  from  the  proposed  Lakeview 
Drive  8  inch  main  to  the  proposed  J.C.  Dellinger 
Road  8  inch  main. 

—  An  8  inch  main  from  the  proposed  Hallman  Road  12  inch 
main  southeastward  along  Sellers  Road,  northeastward 
along  Helton  Road  and  northwestward  along  N.C.  277  to 
the  proposed  East  Main  Street  8  inch  main. 

—  A  6  inch  main  from  the  terminus  of  the  existing  South 
Spring  Street  6  inch  main  southward  and  sou thwe stwar d 
to  the  proposed  N.C.  274  South  12  inch  main,  tying  in 
approximately  500  feet  southeast  of  the  N.C.  274- 
South  Pink  Street  intersection.   Continue  this  line 
southwes tward  along  an  unnamed  street  (as  if  extended) 
for  approximately  800  feet  to  the  proposed  J.C. 
Dellinger  Street  8  Inch  main. 
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— -   A  6  inch  main  from  the  proposed  Mary's  Grove  Road  8 
Inch  main  eastward  and  southward,  along  an  unnamed 
street  (approximately  640  feet  south  of  Mary's  Grove 
Road-SR  1424  Intersection)  and  as  if  extended  to  the 
proposed  J . C . Del 1 inger  Road  8  inch  main. 

—  A  6  Inch  main  from  the  proposed  Delvlev  Road  8  Inch 
main  north  along  North  Drive  (as  if  extended)  to  the 
proposed  N.C.  274  North  8  inch  main. 

—  A   6  Inch  main  from  the  proposed  North  Drive  6  inch 
main  westward  along  Hillsdale  Drive  to  its  end, 
northward  to  the  end  of  East  Drive  and  westward  along 
East  Drive  to  the  proposed  North  Drive  6  inch  main. 

Clear  well  storage  at  the  plant  should  be  Increased  by 
500,000  gallons  by  1985  to  supplement  existing  storage  facili- 
ties.  Also,  elevated  storage  should  be  increased  by  approxi- 
mately one  million  gallons  by  1985,  (thereby  providing  about 
1.8  million  gallons  in  elevated  storage)  to  increase  pressure, 
reduce  fluctuations  and  provide  a  better  overall  distribution 
pat  tern . 


SEWER 

The  following  projects  are  needed  to  serve  developing 
residential  areas.   These  areas,  by  the  1983-88  period,  should 
exhibit  discernible  growth  patterns  thereby  facilitating  in- 
stallation of  the  sewer  line  system  necessary  for  service. 

—  Construct  a  10  inch  outfall  eastward  from  the  Delview 
Drive-Eaker  Drive  area  along  an  unnamed  creek  to  its 
junction  with  another  unnamed  creek;  thence  continuing 
eastward  along  the  creek  with  a  12  inch  outfall, 
crossing  N.C.  274  North  to  the  proposed  12  inch  outfall 
on  the  east  side  of  N.C.  274  North.   (Northwestern  area) 

—  Extend  an  8  inch  sewer  line  northward  from  the  North 
Drive-Delview  Street  intersection,  along  North  Drive 
to  the  proposed  12  inch  outfall.   (Northwestern  area) 
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Extend  an  8  Inch  sewer  line  westward  from  the  present 
terminus  of  East  Drive  along  East  Drive  to  the  pro- 
posed 8  Inch  North  Drive  line.   (Northwestern  area) 

Extend  an  8  inch  sewer  line  westward  from  the  pro- 
posed 8  inch  North  Drive  line  for  approximately  1,100 
feet.   Also  extend  8  inch  sewer  lines  from  Delview 
Road  northward  along  Blue  and  Gold  Streets  to  the 
proposed  8  inch  line.  (Northwestern  area) 

Construct  an  8  inch  sewer  line  along  Delview  Road 
from  the  eastern  drainage  area  boundary  to  the  western 
drainage  area  boundary.   Also  extend  an  8  inch  sewer 
line  from  the  Delview  Road  northward  along  an  unnamed 
creek  to  the  proposed  10  inch  outfall. 
(Northwestern  area) 

Extend  8  inch  sewer  lines  from  the  "Delview  area" 
northward  to  the  proposed  10  inch  outfall  via  Eaker 
Circle,  Eaker  Drive  and  Delview  Drive.   Also  extend 
an  8  inch  sewer  line  along  Johnson  Lane  to  the  8  inch 
Delview  Drive  line.   (Northwestern  area) 

Extend  an  8  inch  sewer  line  from  the  eastern  drainage 
area  boundary  of  the  "Delview  area"  to  the  western 
drainage  area  boundary  tying  into  the  8  inch  Eaker 
Drive  line.   (Northwestern  area) 

Extend  an  8  inch  sewer  line  northeastward  from  Tot 
Dellinger  Road  along  an  unnamed  creek,  crossing  Roy 
Eaker  Road  to  the  proposed  10  inch  outfall. 
(Northern  area) 

Extend  an  8  inch  sewer  line  eastward  from  Tot  Dellinger 
Road  along  an  unnamed  creek  to  the  proposed  8  inch 
line.   (Northern  area) 

Extend  two  8  inch  sewer  lines  westward  from  Tot 
Dellinger  Road  along  unnamed  creeks  to  the  proposed 
12  inch  outfall.   (Northern  area) 

Extend  a  10  inch  sewer  line  southward  from  Black  Road 
along  N.C.  274  North  to  the  proposed  12  inch  outfall. 
(Northwestern  area) 

Extend  an  8  inch  sewer  line  northeastward  along  Mauney 
Road  for  approximately  2,300  feet  to  the  12  inch 
outfall.   (Southeastern  area) 
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In  order  to  provide  adequate  sewer  service  to  the  southern 
portion  of  the  planning  area,  another  sewage  lagoon  will,  In  all 
probability,  be  required.   Based  on  this  assumption,  the  follow- 
ing recommendations  are  made: 

~   Construct  a  sewage  lagoon  at  the  southern  planning 
area  boundary  near  Mary's  Grove  Road  with  a  10  inch 
outfall  extending  northwestward  along  an  unnamed 
creek  to  the  creek's  fork  on  the  east  side  of  J.C. 
Dellinger  Road.   (Southern  area) 

—  Extend  8  inch  sewer  lines  southward  from  the  Lakeview 
Drive  development  along  an  unnamed  creek  to  the  pro- 
posed 10  inch  outfall.   (Southern  area) 

—  Extend  an  8  inch  sewer  line  southward  from  the  Mary's 
Grove  Road  development  along  the  east  side  of  Mary's 
Grove  Road  and  an  unnamed  creek  to  the  proposed 
sewage  lagoon.   (Southern  area) 

--   Extend  an  8  inch  sewer  line  southward  from  the  city 
limits  near  Linwood  Avenue  along  an  unnamed  creek  to 
the  proposed  10  inch  outfall.   (Southern  area) 

--   Extend  an  8  Inch  sewer  line  southward  from  the  city 
limits  near  N.C.  274  South  along  an  unnamed  creek  to 
the  proposed  10  inch  outfall.   (Southern  area) 

—  Extend  an  8  inch  sewer  line  sou thwe s twar d  from  Beam 
Street  along  N.C.  274  South,  Mauney  Street  and  an 
unnamed  creek  to  the  proposed  10  inch  outfall.  Also 
extend  an  8  inch  sewer  line  from  N.C.  274  southward 
along  Beam  Street  and  Allen  Street  to  the  proposed 

8  inch  line.   (Southern  area) 


The  last  segment  of  the  outer  loop  should  be  completed 
during  the  1983-88  period.   This  would  consist  of  that  portion 
in  the  northwest  between  N.C.  274  North  and  N.C.  150  West. 

Other  needed  improvements  are: 
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Extend  Delvlew  Street  southeastward  (east  of  and 
paralleling  Ray  Street)  to  Styers  Street  at  the 
West  First  Street  intersection. 

Extend  Styers  Street  (at  West  Academy  Street)  south- 
westward  to  intersect  with  existing  Styers  Street 
at  West  Carrol  Street. 


Other  needed  improvements,  including  equipment  replace- 
ments and  additions,  are  as  follows: 

—  Replace  two  dump  trucks  every  two  years  —  to  minimize 
operating  expenses.   (Street  Department) 

—  Purchase  site  for  and  construct  an  electric  substation 
near  the  Junior  High  School  to  further  upgrade  and 
improve  the  grid  distribution  system. 

(Electric  Department) 

—  Replace  1975  load  packer  —  to  minimize  operating 
expenses.   (Sanitation  Department) 

—  Replace  1978  load  packer  —  to  minimize  operating 
expenses.   (Sanitation  Department) 

—  Replace  1965  pumper  —  to  meet  Underwriters' 
recommendations.   (Fire  Department) 

--   Replace  1967  tanker  —  to  meet  Underwriters' 
recommendations.  (Fire  Department) 

—  Replace  two  patrol  cars  annually  —  to  minimize 
operating  expenses.   (Police  Department) 

— —   Purchase  an  additional  patrol  car  —  to  supplement 
existing  equipment.   (Police  Department) 

--   Purchase  and  develop  as  a  passive  recreation  area 

about  9  acres  north  of  N.C.  150  West  and  east  of  Old 
Delvlew  Road.  Needed  to  supplement  existing  recrea- 
tion facilities.   (Recreation  Department) 
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1983-1988 


*  PUBLIC  IMPROVEMENTS  PROGRAM 


OTHER  PHYSICAL  IMPROVEMENTS 


There  are  certain  other  improvements  needed  to  serve  the 
planning  area  but  for  which  the  City  of  Cherryville  is  not 
financially  responsible.   The  following  listing  is  tentative 
and  is  subject  to  review  by  the  appropriate  agency  prior  to 
scheduling  definite  construction  dates.   Needed  physical 
improvements  are: 


YEAR 

GROUP  IMPROVEMENT 

1967-     Establish  an  Emergency  Operating  Control   Center  and 
1973      replace  the  present  two-meter  transceiver  with  a  six- 
meter  unit.   Needed  to  rectify  lack  of  an  existing 
EOC  and  to  replace  inadequate  radio  equipment. 
(Civil  Defense) 

1967-     Lease  and  renovate  city's  Public  Works  Administrative 
1973      Office  building  (behind  City  Hall)  for  use  as  Rescue 
Squad  headquarters.   Also,  continue  modernizing  radio 
equipment.   Building  needed  to  provide  office,  train- 
ing and  dormitory  space.   Radio  equipment  needed  to 
replace  present  inadequate  items.   (Rescue  Squad) 

1967-     Implement  five-year  capital  improvements  program  to 
1973      provide  more  adequate  school  facilities.   Major  needs 
are:   new  maintenance  shop  and  storage  building, 
completion  of  Senior  High  gym  and  basement,  change 
sewage  disposal  system  at  the  Senior  High. 

A  new  library,  guidance,  vocational  building,  and  a 
commons  area  on  Old  Junior  High  site. 

Renovate  Senior  High  School. 

New  cafeteria-library  and  additional  area  (7.6  acres) 
to  meet  State  standards  at  West  Elementary  School. 

Pave  outdoor  play  areas  at  all  schools. 

Renovate  West  Elementary  School. 
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YEAR 
GROUP 

1967- 
1973 
(cont . ) 


IMPROVEMENT 

Purchase  site  for  new  elementary  school  (possibly 
along  Delvlew  Road). 

Additional  area  (2.9  acres)  at  South  Elementary 
School  to  meet  State  standards;  and 

New  baseball  field  in  the  vicinity  of  Senior  High 
School. 


1973-     Based  on  anticipated  enrollments,  both  the  Senior 
1978      High  and  Junior  High  should  be  expanded  during  this 
period  to  meet  increased  space  demands.   Exact 
space  needs  will  be  determined  after  detailed  analyses 
are  made  by  school  officials. 

1978-     Additional  property  should  be  purchased  to  permit 
1983      expansion  of  the  library  and  to  provide  additional 

off-street  parking.   Needed  to  expand  inadequate 

facilities. 


Other  needed  Improvements  involve  the  surfacing  of 
certain  fringe  area  streets.   As  these  are  not  part  of  the 
city  system,  improvements  will  have  to  be  scheduled  by  the 
N.C.  State  Highway  Commission  unless  they  become  the  city's 
responsibility  due  to  annexation.   The  unsurfaced  streets  are; 


Hillsdale  Drive 
Berry  Street 
Brown  Street 
Delview  Drive 
Johnson  Lane 
East  Hill  Road 
Beam  Street 


Mauney  Street 

Allen  Street 

J.C.  Dellinger  Road 

SR  1424 

Old  Delview  Road 

Johnson  Road 

Black  Road 


Connector  between  Beam  and  Mauney  Streets 

Unnamed  street  north  of  and  "paral lei ing  "Beam  Street 

The  State  agency  should,  whenever  possible,  schedule 
the  above  improvements  in  conjunction  with  the  installation 
of  fringe  area  water  and/or  sewer  lines.   This  would  eliminate 
the  tearing  up  of  a  new  street  for  underground  improvements 
and  would  help  provide  a  stimulus  to  development. 
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PERSONNEL  REQUIREMENTS 


In  addition  to  the  previously  listed  physical  improvements, 
additional  personnel  will  be  needed  to  more  efficiently  carry 
on  the  desired  level  of  services.   These  are: 


STREET  DEPARTMENT  —  two  additional  personnel  are  needed 

immediately  --  another  will  be  needed 
by  1980. 

ELECTRIC  DEPARTMENT  -_  one  additional  employee  will  be  needed 
by  1968  and  another  by  1970. 

FIRE  DEPARTMENT  —  an  additional  fireman  is  needed  immediately. 
(This  would  enable  the  city  to  have  a 
salaried,  fulltime  Chief  who  could  also 
serve  as  the  city's  building  inspector.) 

POLICE  DEPARTMENT  —  an  additional  policeman  should  be  employed 
by  1975  and  two  more  by  1985  (to  maintain 
a  population  per  law  enforcement  officer 
ratio  of  500:1). 

LIBRARY  --  one  additional  employee  is  needed  immediately  and 
another  by  1980  (to  meet  North  Carolina 
Library  Association  personnel 
recommenda  tions ) . 
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